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PUBLIC WORKS, IRELAND. 



FORTY-SECOND ANNUAL REPORT 

FROM 

THE BOARD OF PUBLIC WORKS IN IRELAND, 

FOR THE YEAR 1873-74. 



TO THE LORES COMMISSIONERS OF HER MAJESTY’S TREASURY. 



May it please your Lordships, 



■^[E have the honour to submit our Forty-second Annual Report, embracing, in the 
usual manner, the several services intrusted to our management, viz. : — 



Accounts : — 

Loans for Public Works, Advances and Repayments. 

Sanctions for Grants. 

Public Buildings, viz. : — 

Dublin Buildings, including Viceregal Residences and Establishments in Dublin 
Castle and the Phoenix Park, the Courts of Law, Public Offices, Government 
Prisons, Constabulary Depot, General Post Office, Metropolitan Police Stations 
of the Dublin District, the Royal Hospital, Kilmainham, the Royal Hibernian 
Military School, the Royal Dublin Society and Glasnevin Gardens, the Royal 
Irish Academy, the National Gallery of Ireland, the Royal College of Science. 

Phcenix Park. 

Constabulary Buildings throughout Ireland. 

Coast-Guard Stations do. 

Customs Buildings do. 

Inland Revenue Buildings do. 

Post Offices and Telegraph do. 

Queen’s Colleges, at Cork, Belfast, and Galway. 

National Education Buildings. 

Supply of Fuel' and Light to all Public Offices in Ireland. 

Labouring Classes’ Dwellings and Lodging Houses. 

Glebe Loans. 



Harbours. 

Arterial Drainage, with Improvement of' Navigation|and Water-power, 5 & 6 Vic., 
c. 89, &c. 

Drainage and Improvement of Lands Act, 26 & 27 Vic., c. 88, &c. 

Drainage Maintenance Act, 29 & 30 Vic., c. 49. 

Landed Property Improvement, including — 

Drainage of Lands, &c. 

Erection of Farm Houses and Farm Buildings. 

Do. Scutch Mills. 

Do. Labourers’ Dwellings. 

Loans for Planting Trees for Shelter. 

Landlord and Tenant Act, 1870 (33 & 34 Vic., c. 46). 

Limited Owners’ Residences Acts. 

Fishery Piers and Harbours. 

Inland Navigations. 

Post Roads. 

Railway and other Arbitrations — Tramways, &c. 

Utilization of Sewage Act. 
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Sanctions for Grants. 



By Act 1 & 2 Wm. 4, c. 33, for Public Works, 

By Act 1 Vic., c. 21, for Public Works, 

By Act 1 & 2 Vic., c. 88 (portion of £50,000), appropriated 
to Grants for Public Works, .... 
By Act 6 <fc 7 Vic., c. 44, for Public Works, 

By Act 9 Vic., c. 1, in aid of Relief Works, 

By Act 9 & 10 Vic., c. 108, do. 

By Act 2 & 3 Vic., c. 61, in aid of the Improvement of tbe 
Shannon Navigation, ..... 
By Act 9 Vic., c. 3, for Piers and Harbours, 

By Act 10 ife 11 Vic., c. 75, for do., 

For Navigation in connexion with Drainage, Act 5 6 Vic., 

89 . . . 



£ 


s. 


d. 


50,000 


0 


0 


50,000 


0 


0 


4,000 


0 


0 


21,000 


0 


0 


50,000 


0 


0 


175,000 


0 


0 


50,000 


0 


0 


40,000 


0 


0 


- 



£ s. d. 

125.000 0 0 

225.000 0 0 
290,717 0 0 

90,000 0 0 
141,073 0 0 
871,790 0 0 



LOANS. 

The foregoing abstract gives the results of all loan transactions, under their several 
classes, -which have been intrusted to the Board’s management from the commencement 
of its operations in October, 1831, to 31st March, 1874. 

...■ More detailed statements of some of these will be found, for Public Works Loans, 
including Arterial Drainage, at pp. 38 to 47 ; for Land Improvement Loans at pp. 14 
to 15 and 60 to 65 ; and for the loans under the Land Act at p. 16. 

The operations under the other two classes have been practically brought to a close. 



SANCTIONS. 

During the past year Loans have been sanctioned by your Lordships out of the 
respective funds, and for the following objects, viz. : — 



(1.) Public Works Loan Fund — £ 

Local Boards for Improvements in Towns and Districts, . 10,300 

Railways, .......... 26,666 

Harbours and Docks, 9,719 

Fishery Piers, &e., . 157 

Labourers’ Dwellings in Towns, 22,250 

Glebe Loans, . : 24,356 

River Drainage Maintenance, 1,5 42 

River Drainage Works by Local Boards, including the three 
new Districts of Mulkcar, River Torrent, and Upper Gully, 23,891 

(4.) Land Improvement Act, 10 Vic., c. 32, &c. — 118,881 

For Improvements by Thorough Drainage, Farm Buildings, 

Labourers’ Dwellings, Fencing, Planting, &c., . . . 139,370 

(5.) Land Act, 33 <fc 34 Vic., c. 46 — 

For the purchase hy Tenants of their Farms, . . . 49,130 



Total Sanctions, £307,381 



The amount of Sanctions on all Services being £307,381 against £298,796 on the 
previous year. 

Under the instructions conveyed in your Lordship’s letter of the 30th January, 1872, 
we have continued to receive several applications for loans for special objects, and 
which were formerly entertained by the Public Works Loan Commissioners, England, 
lhese applications generally embrace the following objects, viz: — 

1. Improvements in Towns or Districts by Local Boards. 

2. Advances to Railways on Security of Debenture Stock. 

3. To Harbour Boards for Extending and Improving Commercial Harbours and 

Docks. 

• And during the year the following Sanctions have been made for these objects, viz: — 

£ 

1. The.Corporation of Wexford, forpurchase of groundfor erection of a public Market, &c., 500 

2. Sir Thomas Lennard, Bart., for building a Butter Market in the town of Clones, 

two-thirds of the estimated cost of the works, ..... 800 



Loans. 



Sanctions. 
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3. Enniskillen Borough Commissioners, for Improvements of Streets, Sewers, &c., of Town £ 

of Enniskillen, ...... ... 4,000 

4. Town Commissioners of Dungarvan, for completing Market House and Town Hall, . 200 

5. The Guardians of Glenamaddy Union, for Enclosing Burial Grounds in the Poor Law 

Union of Glenamaddy, counties of Galway and Roscommon, ■ • . 300 

6. The Guardians of North Dublin Union, for additional buildings to be used as part of 

the Workhouse, ........ . 4,500 

71 The Southern Railway Company, ....... 26,666 

8. River Moy Commissioners, for Improvement of the River Moy, . . 5,719 

9. Galway Harbour Commissioners, for Improvements in the Port, . . . 4,000 



And the following further applications which remain under consideration : — 



Galway Harbour Commissioners in connexion with the entrance to the f £1,000 | „ 

Galway Docks, I 2,500 f S > m 

And for Constructing a Graving Dock, ...... 8,000 

Town Commissioners of Youghal, to Repair the public Quays of the town and to 
erect a public market, ....... 1,500 to 2,000 

Banbridge, Lisburn, and Belfast Railway Company, . . • 49,000 

The Poor Law Guardians of the Dungarvan Union, for building a Pever Hospital, . 1,600 

The Poor Law Guardians of Castlebar Union, for building a Dispensary Dwelling- 
house for the Medical Officer at Lahardane, ..... 400 

The Waterford and Wexford Railway Company, for Line from Waterford and Wexford 

Railway at Wexford to the Harbour in course of construction at Roslare, . 26,700 



Eespecting applications for loans for water supply to towns under the “ Sanitary 
Act, 1866,” which is incorporated with the “Sewage Utilization Act, 1865,” and for 
sewerage in towns under the latter Act, your Lordships have decided that it is not 
desirable that we should make these loans, inasmuch as we are called on to administer 
these Acts in another capacity. 

Greater advantage has been taken of the Act 29 & 30 Vic., c. 44, for providing dwellings 
for the labouring classes in towns than in any previous year since it came into operation. 
Under it 7 loans have been made amounting to £22,250, which when all carried out will 
provide 261 separate dwellings in Dublin, Belfast, Cork, Omagh, Gorey and Armagh. 

The number of advances in aid of building or purchasing glebes has not materially 
increased, although the time for which the Act is to continue in force is rapidly drawing 
to a close. During the past year 80 applications have been received, and 53 loans 
made amounting to £24,356 against 50 loans amounting to £18,245 in the preceding 
year. The total amount sanctioned under the Act being £58,760. 

Under the Arterial Drainage Service three new districts have been commenced under 
the provisions of the Act 26 & 27 Vic., c. 88, and the works are being proceeded with 
under the management of the respective Local Boards, making with those previously 
authorized under this Act a total of 25 districts, with an estimated expenditure of 
£225,591, which will be largely increased if a due proportion of the cases now going 
through the different stages of inquiry are finally sanctioned. 

The Board’s operations under the several Land Improvement Acts exceed those of any 
year since 1852, and show a marked progress over that of 1872-73, during which the 
sum of £96,748 was sanctioned against £139,370 for the present year. 

On the other hand the applications by tenant farmers for loans to aid in the purchase 
of their holdings show a considerable falling off, the number being 106 against 260. 
The amount authorized to be advanced being only £49,130 against £105,128 on the 
previous year. Since the passing of the Act in 1870, 338 tenant farmers have purchased 
their farms, embracing an acreage of 22,116 acres, at a gross cost of £319,582, aided 
'by advances made by us amounting to £192,066. The annual rent paid in respect of 
these holdings was £13,141 against which the future rentcharge payable to this Board 
during 35 years from the respective advances will be £9,603. 



ADVANCES AND BE-PAYMENTS. 

The total Loan advances during the year amount to £233,498 against £182,012, 
of the previous year ; and the repayments, including principal and interest, in the same 
period, to the gross sum of £144,989 against £151,810. 

The following statement shows, under general heads, to what purposes this amount 
has been applied, and the sources. from which the repayments have been made, viz. " 
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Advances. 


Repayments. 


li Public Works Loan Fund — 


£ 


£ 


Counties, ..... 


. — 


3,269 


Roads and Bridges, .... 


. — 


200 


Local Boards, Towns, <5rc., Improvements, 


4,500 


174 


Inland Navigation, .... 


. — 


1,256 


Public Buildings, .... 


— 


30 


Railways, ..... 


10,000 


119 


Harbours, ..... 


4,000 


3,021 


Fishery Piers, . 


400 


1,191 


Labourers’ Dwellings, 


2,000 


140 


Glebe Loans, . . 


22,855 


1,451 


River Drainage, 5 <fc 6 Vic., c. 89, . 


. — 


40,718 


Do. 26 dt 27 Vic., c. 88, 


28,563 


6,722 


Do. Maintenance, . . 


4,092 


377 




76,410 


58,669 


2. Employment of Labouring Poor, . 


— 


333 


4. Land Improvement, .... 


99,572 


78,535 


5. Land Act, ..... 


57,516 


7,452 




£233, 49S 


£144, 9S9 



9 



The advances show a general increase over the previous year under every head, with 
the exception of the Land Act, on which there has been a falling off of £20,484. The 
aggregate increase on other services amounting to £71,970. 

The repayments, with few exceptions, continue to he made with regularity, and 
there is not a single defaulter on the two new loan services, viz., the Glebe Loans and 
Land Acts, which have lately been entrusted to our management. 

The charges have ceased during the year on five drainage districts, undertaken under 
the provisions of the Act 5 & 6 Vic., c. 89, viz , Fane, Glyde, Shandon, Croghan, 
and Miles, by which the eighty-three proprietors heretofore contributing half-yearly 
instalments, amounting to £1,233, will be relieved from further payments in respect of 
these works. 

An award has been made only for one new district, viz., The Gully (Lower), involving 
a charge of £151 half-yearly on nine proprietors interested in the lands. A charging 
order has also been made, charging the six proprietors of the Lough Lannagh Drainage 
District with the cost of maintenance works undertaken by the Board under the Act 
29 & 30 Vic., c. 49. 

The Land Improvement Loan Service shows a decrease of repayment in the year of 
£9,757. This is due altogether to the falling in of the rentcharges, which arose on the 
large advances made in the few years immediately after the passing of the Act. 

The rentcharges have terminated on all advances made during the year ended 5th 
April, 1852, amounting to £147,457, making with those which had previously terminated 
an aggregate sum of £1,230,214, on which the proprietors who received these advances 
will now have the advantages of the improvements without further charge. 



PUBLIC BUILDINGS. 

The necessary works of repairs and maintenance to the several Public Buildings and 
Official Residences in charge of the Board have been duly attended to. 

Post Offices. 

The extensive works in alterations at Belfast Post Office, in connection with the 
Telegraph Service, have been completed in a satisfactory manner. 

The new Post Office at Limerick, in which the Postal and Telegraph Departments 
will be accommodated, is near completion. 

The additions contemplated to Cork Post Office have been unavoidably deferred, owing 
to the delay which has occurred in the Post Office authorities obtaining possession of 
the adjoining premises, which delay has arisen from unexpected legal difficulties. 

Customs Buildings. 

The new buildings intended to be erected at Waterford will be shortly commenced, 
the protracted arrangements for a lease of the 3ite being now concluded. 

It is expected that the proposed new Public Offices at Londonderry will be commenced 
this year. 

B 



Public 
Building a. 
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Constabulary Buildings. 

A new Barrack at Carna, county Galway, lias been completed. 

Barracks are in progress at — 

Cahirciveen, county Kerry ; • 

Farmhill, county Mayo ; 

Kilmovee, do.; 

Kinnewry, do.; 

Ernly, county Tipperary. 

Metropolitan Police Buildings. 

The several Barracks, Station-houses, and Offices within the Metropolitan Police 
District have been maintained in proper repair. 

At Lad-lane Barrack considerable additions to the building are in progress ; and at 
Kevin-street Barrack extensive improvements are being carried out in the stabling. 

Phcenix Park. 

The general works necessary for the proper conservancy of the Park and the culti- 
vation of the People’s Garden have been carefully attended to. 

Coast-Guard Stations. 

The following new Stations have been completed during the pastjyear : — 

Derkmore, county Sligo, 1 Chief Boatman and 4 men. 

Greystones, county Wicklow, 1 Officer and 7 men. 

Seafield, county Clare, 1 Chief Boatman and 6 men. 

Rush, county Dublin, 1 Officer and 7 men. 

The works are in progress at the following new Stations : — 

Ballycastle, county Mayo, 1 Divisional Officer and 5 men. 

Mill Isle, county Down, 1 Chief Boatman and 4 men. 

Ballygally, county Antrim, 5 men. 

Killough, county Down, 1 Chief Boatman and 4 men. 

Tramore, county Waterford, 1 Officer and 6 men. 

Youghal, county Cork, 1 Officer and 7 men. 

Extensive additions and alterations have been made at Ardmore, Bar of Lough, Bally- 
cotton, Ballyheige, Castletownsend, Crookhaven, Curransport, Knockadoon, Kells, 
Lambay, Roche’s Point, Sutton, and Teelin. 

Tenders have been obtained for building new Stations at — 

Cahirmore, county Cork, 1 Chief Boatman and 4 men. 

Gortrumma, county Galway, 1 Chief Boatman and 6 men. 

Moville, county Donegal, 1 Chief Boatman and 6 men. 

Port Ballintrae, county Antrim, 1 Chief Boatman and 4 men. 

Works of repair and maintenance have been executed at various Stations at a coat 
of £4,174 5s. 6 d. 

Queen's Colleges. 

The necessary works of repair and maintenance at the Queen’s Colleges, Belfast, 
Cork, and Galway have been carried out. 

National Education Buildings. 

Thirty-five new ordinary literary National School-houses have been built in the past 
year, at a total cost of £11,70-7 14s. Id., towards which the Board paid as Grants two- 
thirds, or the sum of £7,805 2s. 9 d., the remaining one-third of the expense being 
contributed by local persons interested in the schools. 
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Various additions to, and enlargement of school-houses, together with such works of 
improvement as providing timber-flooring, erecting porches, building enclosing walls 
ana gates, wainscotting, tablet rails, eave gutters, and other works, have been effected 
at 21 ordinary literary National Schools, at a total cost of £1,403 9s. 3 d. Towards this 
sum the Board paid two-thirds, viz., £935 12s. 10cZ., and the remaining one-third was 
borne by local persons interested. 

Besides this outlay, the Board have expended in new works, and alterations, repairing 
and maintaining the Metropolitan (or Central) Model School Buildings, the District Model, 
Minor Model, and Model Agricultural Schools the sum of £5,509 Is. 7d., and a further 
sum of £1,740 11s. 5 cl. for furniture for those buildings; and on the ordinary literary 
National Schools in charge of the Board, a sum of £2,028 10s. 6d. has been also 
expended on works of maintenance and repair. 

Fuel and Light, &c. 

This service for the twelve months ended 31st March, 1874, embraced the supply 
to about 250 establishments, of coals, coke, turf, gas, chandlery, &c.,to the aggregate 
amount, including the Phcenix Park and Kingstown and Howth Harbours, of £29,133 4s. 



Labouring Classes' Lodging-Houses and Dwellings Act (Ireland). Labouring 

Classes' 

29 & 30 Tie., C. 44. Lodging- 

i Mouses, asc. 

Eight applications have been received under this Act during the year ended 31st 

March, 1874, and seven loans have been decided on during that period, amounting to 
£22,250, for the erection of 261 dwellings. 



Glebe Loan (Ireland) Acts, 1870-71. 

33 & 34 Vic., c. 112, and 34 & 35 Vic., c. 100. 

Eighty applications under these Acts have been received during the year ended 31st 
March, 1874, viz.: — 



— 


No. 


Approved 
during the 
year. 


Amount. 


For the purchase of glebe land or houses, 


26 


11 


£ s. d. 

3,923 0 0 


„ building or improving of glebe houses, 


38 


33 


17,957 0 0 


„ paying off glebe debts, .... 


16 




2,476 0 0 




80 | 


53 | 


24,356 0 0 



Of these 80 applications 42 have been approved, 37 are under consideration, and 1 
was rejected as not coming within the scope of the Act. Of the 53 total approvals 
11 were for applications received during the previous year, amounting to £5,752. 



HARBOURS. Harbours. 

Kingstovm Harbov/r, County Dublin. 

All the works of this Harbour, including the Piers, Jetties, Wharfs, Buildings, Fences, 

Roads, Lamps, and Sewers, have been maintained in good order, and the following 
works have been executed, or have been in progress : — 

I. — On the Victoria Wharf a large open Shed with slated roof has been erected for 

the shelter of the military and their baggage, which are landed and shipped 
from this Wharf. 

II. — ‘Satisfactory progress has been made with the dredging of the Harbour. 

III. — The pitching of the Sea Slope at the back of the western Pier Head has been 

completed. 

B 2 
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The following is a return of the Vessels that have used the Harbour during the last 
year, 1873 — Mail Steam Packets excepted : — 



To and from the port of Dublin, waiting wind and tide, 

Do. Do. Do. Steamers, .... 

From English, Irish, Scotch, and Foreign ports, to Irish ports, 

From English, Scotch, and Foreign ports, to English and Scotch ports, 
From Irish ports to English, Scotch, and Foreign ports, 

From English aud Scotch ports to Foreign ports, 

For Orders, ........ 

To Kingstown, ....... 

Yachts from Great Britain, . . ... 

Men-of-W ar, H. M. Steam Troopships, &c., .... 



Total, 



In the previous year the numbers were, 



Number. 


Tonnage. 


293 


79,147 


15 


5,188 


213 


15,838 


114 


15,081 


144 


11,651 


29 


5,680 


4 


655 


407 


40,061 


32 


4,592 


16 


— 


1,267 


177,893 


1,631 


234,699 



(See Appendix B.) 



Howth Harbour, County Dublin. 

The repairs of the damage to the pavement of the outside slopes of the Piers have 
been continued. Less damage has been done to the sea slopes during the last winter 
than for some years past. The roads and wharves have been kept in good order.— See 
Appendix B. 

Donaghadee Harbour, County Down. 

The works of this Harbour have been maintained in good repair-. Some large stones 
were carried by the sea from the foot of the slope into the entrance of the Harbour ; a 
diver is now engaged in removing them. — See Appendix B. 



Dunmore Harbour, County Waterford. 

This Harbour received some slight damage from the gales in February last, which 
will be repaired during this season. 

The usual works of maintenance have been executed. A large quantity of stone has 
been quarried and deposited at the toe of the sea slope. 

The dredging of the Harbour has been continued, and will be completed early this 
year. — See Appendix B. 



ARTERIAL OR RIVER DRAINAGE. 

The Board’s duties in connexion with the works of Arterial Drainage, with Improve- 
ments of Navigation and Water-power, under the original Acts, viz., the 5 & 6 Vic., cap. 
89 ; 8 & 9 Vic., cap. 69 ; 9 Vic., cap. 4 ; 10 & 11 Vic., cap. 79; 16 & 17 Vic., cap. 130; 
18 & 19 Vic., cap. 110 ; 19 & 20 Vic., cap. 62 ; 20 & 21 Vic., cap. 23; and 21 k 22 
Vic., cap. 41, have been confined during the past year, as they have been since 1861, to 
determining, on the application of proprietors, the amount of increased rent to be paid 
by tenants holding under leases in respect of the benefit derived by them from improve- 
ments in their holdings, resulting from the Drainage operations, and to giving information, 
assistance, and advice to the Trustees of Districts, on such points connected with their 
trusts as they might request, and which we have felt it within our province to give, all 
executive operations having been long since brought to a close. 

No change has taken place in regard to the Board’s responsibility in respect of the 
Clonakilty Slob-lands. 

The whole expenditure charged against the different undertakings commenced under 
the Arterial Drainage Acts, including £70,201 for works chargeable to counties, amounted 
at the end of March, 1874, to £2,394,516 13s. 7d. ; and the repayments in respect 
thereof amounted to £1,194,261 6s. 6d. 

Drainage and Improvement of Lands (Ireland) Act, 1863, and Amendments thereof. 

26 & 27 Vic., c. 88 ; 27 & 28 Vic., c. 72 ; 28 & 29 Vic., c. 52 ; 32 & 33 
Vic., c. 72; and 35 & 36 Vic., c. 31. 

Applications for . four new Drainage districts have been received since our last Annual 
Report, namely : — 

Lough Erne (No. II. project), counties Fermanagh, Cavan, and Monaghan; Ballyna- 
courty, county Limerick ; Ollatrim River, county Tipperary ; Fourtowns and Jerritts- 
pass, counties Armagh and Down. 
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The total number of districts, brought before the Board since the passing of these 
Acts and up to the 31st March, 1874, is 35. They are as follow : — 



1. Athboy, county of Meath. 
i. Ballynacarrig, King’s and Queen’s counties. 

3. Thurles, county of Tipperary. 

4. Rathdowney, Queen’s county. 

5. Sixmilebridge, county of Clare. 

6. Kilmastulla, county of Tipperary. 

7. Silver River, King’scounty and county of Westmeath. 

8. Parsonstown, King's county and county of Tipperary. 

9. Camoge, county of Limerick. 

10. Elphin, county of Roscommon. 

11. The Connell, county of Kildare. 

12. Brickey, county of Waterford. 

13. Upper Inny, counties of Cavan, Longford, Meath, 

and Westmeath. 

14. The Quinagh, county of Carlow. 

15. The Clodiagh, county of Tipperary. 

16. The Island Lakes and Glore River, county of Mayo. 

17. Lough Ougliter and River Erne, county of Cavan. 

18. Buncam Lake and Ballyhean River, county of Mayo. 

19. The Gully, Queen’s county. 

20. The Doohyle, county of Limerick. 

21. The Ward, counties of Dublin and Meath. 



22. Frankford River, King's county. 

23. The Mulkear, county of Limerick. 

24. Dunderry, county of Meath. 

25. Douglas, county of Carlow. 

26. Derrinlough, King’s county. 

27. Boolinarrig, King’s county. 

28. Kildare (Tully River), county of Kildare. 

29. Baltracey, county Kildare. 

30. Lough Erne, counties Fermanagh, Cavan, and 

Monaghan (Ho. I.) 

31. Torrent River, county Tyrone. 

32. The Boira, county Wexford. 

33. The River Bride and Kilcrea, county of Cork. 

34. The Upper Gully — River Gully, Queen’s county. 

35. Ballycranmore — Blackstaff River, county of Down. 

36. Lough Erne, counties Fermanagh, Cavan, and 

Monaghan (No. II.) 

37. Ballynacourty, county Limerick. 

38. Ollatrim River, county Tipperary. 

39. Fourtowns and Jerrittspass, counties Armagh 

and Down. 



Acts have been passed confirming the provisional orders of the Board constituting 
twenty-seven of those districts, viz., Athboy, Ballynacarrig, Rathdowney, Sixmilebridge, 
Kilmastulla, the Silver River, the Connell, the Brickey, the Quinagh, the Parsonstown, 
Elphin, Clodiagh, Camoge, the Upper Inny, the Doohyle, the Gully, the Island Lakes, 
and Glore River, the Frankford River, the Douglas River, the Derrinlough, the Baltreacy, 
River, the Boolinarrig River, the River Torrent, the Mulkear, the Kildare, Lough 
Oughter, River Erne, and Upper Gully. 

The works have been completed and final awards made in the Athboy, Rathdowney, 
Ballynacarrig, Connell, Quinagh, Kilmastulla, Silver River, Brickey, Sixmilebridge, 
Doohyle, Elphin, Clodiagh, and Gully districts. The works of the following districts 
are in course of execution ; — Parsonstown, Camoge, Upper Inny, Gully, Island Lakes, 
Frankford, Douglas River, Derrinlough, Baltreacy, Boolinarrig, Mulkear, Kildare, 
Torrent, and Upper Gully. 

With regard to the remaining districts, the Thurles, Buncam Lake, and the Ward 
appear to have been abandoned by the petitioners. The works of the Lough Oughter 
and River Erne districts have not yet been proceeded with, awaiting arrangements for 
the purchase of the Mill, &c., at Belturbet ; and the other districts are passing through 
the stages required by the Acts previous to provisional orders constituting them being 
made. 



In the case of the Lough Erne district, the most important which has yet been brought 
before the Board under the recent Drainage Acts, being much the largest as to the area 
of the flooded lands, and also as being connected with the navigation of the lakes and 
the canals which join it, the Inspector reported unfavourably on the project submitted, 
and his report was furnished to the promoters of the project. The plans having 
been revised, the Inspector has made a further report, which has been furnished to 
the petitioners. 

Another petition has been presented by the principal proprietors of land in this 
district, and the Inspector has held the meeting required by the Acts, but has not yet 
furnished his report. 

The total area of land to be improved in the Thirty-eight districts which have been, or 
are being, proceeded with is 154,800 statute acres, and the estimated cost of the works 
£582,900. 

The Loans sanctioned by your Lordships under these Acts amount to £225,591. . The 
advances on account thereof amount to £162,876, and the repayments from districts in 
respect of which awards have been made amount to £21,404. 

During the past year applications were received from proprietors for increased rents 
to be paid by tenants in respect of lands improved by drainage, representing 43 hold- 
ings. Meetings were held, and increased rents determined in 15 holdings. 



Arterial 
Drainage . 
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12Vic.,c.23; 
13 <fc 14Yic., 
c. 31; 

29 & 30Yic., 
o. 40. 
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Drainage Maintenance Act, 1866. 

29 & 30 Vic., cap. 49. 

Five new applications have been received daring the past year, viz. : — 

1. Owenabrockagh, county Mayo. 

2. Ballinamore and Ballyconnell, with reference to a Bridge. 

3. Bed Bog, county Meath. 

4. Dunmore, county Galway. 

5. Borris-in-Ossory, Queen’s County. 

The works of the Boyne were in progress. 

The Lough Lannagh District was completed, and the charging order made. 

Th« preliminary steps are being taken in the other cases named. 



LAND IMPBOVEMENT. 

In reporting on this portion of the Board’s duties, we have to state that the sum 
issued for works and the number of applications for loans exceed those for any year 
since 1851, the moneys issued amounting to £99,572 — exceeding the issues for last 
year by £23,282 — and the number of applications being 224. 

The applications and amounts issued in each year_ since the commencement to the 
close of last financial year is stated as follows : — 

No. of Applications. Amounts Issued. 



1847, June to December (inclusive), 




1,354 








£72,790 


1848, . 










571 








356,160 


1849, . 










643 








379.S36 


1850, . 










436 








250,324 


1851, . 










280 








145,653 


1852, . 










164 








88,542 


1853, . 










154 








55,454 


1854, . 










123 








49,293 


1855, . 










98 








35,180 


1856, . 










108 








32,510 


1857, . 










114 








31,674 


1858, . 










112 








35,524 


1859, . 










111 








29,334 


1860, . 










135 








26,902 


1861, . 










154 








36,656 


1862, . 










184 








61,375 


1863, . 










138 








58,830 


1864, . 










132 








58,430 


1865, . 










90 








46,215 


1866, . 










98 








26,290 


1867, . 










145 








39,185 


1868-9, 










179 








64,973 


1869-70, 










166 








83,775 


1870-71, 










159 








77,980 


1871-72, 










160 








82,555 


1872-73, 










223 








76,290 


1873-74, 










224 








99,572 



The number of loans sanctioned by your Lordships up to the 31st March, 1874, was 
5,435, and at that date there remained unappropriated out of the fund of £3,000,000, 
provided by the Acts quoted in the margin, the sum of £510,540. 

The total amount issued for all classes of work up to the end of the financial year 
now reported on was £2,401,302. 

_ The loans under which works have been proceeded with during the past year are 
divided under the following heads •: — 

No. of Amount 

Xoans. Sanctioned. 



£ 



Drainage and other Land Works, 


75 


52,135 


Darm Buildings, .... 


84 


57,970 


Labourers’ Dwellings, 


.30 


18,245 


Scutch Mills, . 




- 




189 


128,350 



The following table gives the number of applications in the several counties in Ireland 
up to 31st March, 1874 : — 
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Schedule showing the Number of Applications and Amounts Issued. 



Name of County. 


No. of 
Appli- 
cation!!. 


Amount Issued, 


Total No. 
of Appli- 


Total Amount Issued. 


Northern Division. 




£ 


s. 


d. 




£ 




d. 


Antrim, .... 


142 


97,653 


0 


0 










Londonderry 


108 


42,9 IS 


0 


0 










Donegal, .... 


20 5 


103,596 


0 


0 










Fermanagh, 


112 


50,350 


0 


0 










Tyrone, .... 


207 


88,025 


0 


0 










Armagh, .... 


57 


13,148 


0 


0 










Down, .... 


71 


33,729 


0 


0 
















— 


— 


902 


429,419 


0 


0 


Midland and Eastern. 


















Cavan, .... 


98 


22,761 


0 


0 










Monaghan, 


75 


29,614 


0 


0 










Longford, .... 


134 


54,306 


0 


0 










Louth, .... 


58 


23,355 


0 


0 










Meath, .... 


197 


108,130 


0 


0 










Westmeath, 


120 


39,623 


0 


0 










Dublin, .... 


147 


41,617 


0 


0 










Kildare, .... 


157 


63,960 


0 


0 










King’s, .... 


115 


25,423 


0 


0 










Queen’s, .... 


245 


92,415 


0 


0 










Wicklow, .... 


156 


62,766 


0 


0 










Carlow, .... 


156 


69,764 


0 


0 










Kilkenny, .... 


146 


49,791 


0 


0 










Wexford, . . . . 


225 


85,657 


0 


0 
















— 


— 


2,029 


769,182 


0 


0 


Western. 


















Sligo, .... 


146 


58,587 


0 


0 










Leitrim, .... 


127 


47,865 


0 


0 










Mayo, .... 


306 


118,139 


0 


0 










Roscommon, 


262 


100,598 


0 


0 










Galway, .... 


515 


150,670 


0 


0 










Clare, .... 


212 


63,251 


0 


0 
















— 


— 


1,568 


539,110 


0 


0 


Southern. 


















Limerick, .... 


458 


192,546 


0 


0 










Tipperary, . 


351 


100,577 


0 


0 










Waterford, 


108 


37,660 


0 


0 










Cork, .... 


721 


173,305 


0 


0 










Kerry, . . . . 


389 


159,503 


0 


0 














— 


— 


— 


2,027 


663,591 


0 


0 






Totals, 






6,526 


2,401,302 


0 


0 



Land Im- 
provement. 



Thorough Drainage. 

The quantity of land thorough drained under loans from the Board from the com- 
mencement in 1847 to the 31st March in this year is 250,761 acres, at an average cost 
of £2 7s. an acre. Of this quantity, 3,223 acres have been drained during the period 
from 1st April, 1873, to 31st March, 1874. 

Planting for Shelter. 

For this description of improvement, 20 loans, amounting to £7,765, have been 
sanctioned since the passing of the Act, and of this number 3, amounting to £1,155, 
were approved during the year now reported on. 

Farm Buildings. 

The number of loans sanctioned for Farm Buildings since the passing of the Act 
13 & 14 Vic., c. 31, is 746, amounting to £355,440, and the works under 493 of such 
loans, amounting to £197,290, have been completed. Works are in progress under 154 
loans for Farm Buildings, under which sums amounting to £87,350, have been issued. 

Scutch Mills. 

Since the passing of the Act 15 & 16 Vic., c. 34, 10 loans for the erection of Scutch 
Mills for flax have been sanctioned, amounting to £4,055. During the year now reported 
on, Ho loan for this class of building has been sanctioned. 

Dwellings for Agricultural Labourers. 

Under this head 240 loans, amounting to £134,790, have been sanctioned since the 
passing of the Act 23 Vic., c. 19, and the works under 136 of such loans, amounting to 
£61,510, have been completed. 

In Appendix C the reports of the District Inspectors are given, and in Appendix D 
the usual tabular statement of the loans in progress and amounts issued. 
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LANDLORD AND TENANT ACTS, 1S70 and 1872. 

33 & 34 Vic., c. 46, and 35 & 36 Vic., c. 32. 

During the year ending 31st March, 1874, 1 06 applications have been received from 
tenants for loans to aid them in purchasing their holdings, 73 of which have been 
sanctioned by your Lordships on the recommendation of the Board; and in 111 cases 
(which include some sanctioned in the previous year) the Board have issued sums 
amounting altogether to £57,516, making, with the sum advanced under the Acts up to 
the 31st March, 1873, a total of £192,065. 

As stated in previous reports, the great majority of applications are under the 45th 
section of the Act of 1S70, which is applicable to the cases of tenants whose respective 
holdings are sold under absolute order of the Landed Estates Court. Since the 
commencement only six loans, amounting to £6,785, have been granted under the 44th 
section of that Act, the landlord and tenant agreeing for the sale of the holding to the 
latter, and obtaining the confirming order of the Court, in conformity with the 32nd 
section, Part II. 

In 23 cases tenant-purchasers have availed themselves of the amending Act (1872), 
section 1 , sub-section 3, which enables tenants to obtain assistance from the Board in 
purchasing their holdings without taking any proceedings in the Landed Estates Court; 
and in these cases sums amounting to £9,653 have been issued. 

The following table gives the numbers and amounts of the loans made since the 
commencement in November, 1S70, to the 31st March, 1S74, according to provinces and 
counties : — 

Schedule showing the number of cases in which Advances have been made to Tenants 
for the purchase of their holdings, stating the amount of the Purchase-money, the 
sum advanced by the Board, the number of Acres purchased, with the Annual Rent 
and Government Valuation of same, up to 31st March, 1874. 



Provinces and Counties. 


No. ol 
Appli- 


Amount 
of Purchase 
money. 




Amount 

Advanced. 


Number of 


Annual Rent. 


Tenement 

Valuation. 


Leinster : 




£ 


s. 


d. 


£ 


A. 


R. P. 


.e 


s. 


d. 


£ s. 


d. 


Carlow, 


2 


1,770 


0 


0 


945 


89 


1 30 


94 


6 


0 


76 10 


0 


Dublin, 


1 


1,140 


0 


0 


750 


36 


2 37 


40 


0 


0 


48 5 


0 


Kilkenny, . 


24 


20,320 


0 


0 


13,163 


1,377 


1 31 


872 


14 


0 


836 19 


6 


Longforil, . 


6 


2,822 


0 


0 


1,507 


182 


3 1 


145 


0 


0 


131 5 


0 


Meath, 
Queen’s, . 


7 


24,8S2 


0 


0 


15,043 


1,115 


0 26 


1,233 


4 


0 


1,140 5 


0 


1 


3,000 


0 


0 


2,000 


196 


2 30 


130 


0 


0 


120 0 


0 


Westmeath, 


2 


3,416 


17 


5 


1,953 


285 


3 12 


232 


15 


3 


155 10 


0 


Wexford, . 


1 


640 


0 


0 


420 


76 


3 34 


30 


0 


0 


25 10 


0 


Wicklow, . 


3 


6,960 


0 


',0 


4,100 


45 S 


1 39 


326 


0 


6 


290 0 


0 


Totals, . 


47 


64,950 


17 


5 


39,881 


3,819 


2 0 


3,103 


19 


9 


2,824 4 


6 


Munster : 


























Clare, 


9 


4,050 


0 


0 


2,142 


590 


1 35 


161 


7 


3 


117 10 


0 


Cork, 


12 


8,670 


0 


0 


5,584 


2,124 


0 17 


464 


11 


6 


362 10 


0 


Kerry, 


2 


2,870 


0 


0 


1,840 


398 


2 5 


161 


0 


0 


140 15 


0 


Limerick, . 


S 


36,940 


0 


0 


16,810 


1,150 


0 10 


1,554 


19 


10 


1,011 15 


0 


Tipperary, 


29 


30,383 


16 


8 


18,446 


2,274 


2 7 


1,379 


16 


6 


1,019 5 


0 


Waterford, 


1 


1,000 


0 


0 


500 


26 


0 18 


45 


0 


0 


32 0 


0 


Totals, . 


61 


83,913 


16 


8 


45,322 


6,563 


3 12 


3,766 


15 


1 


2,683 15 


0 


■Connaught : 


























Galway, . 


4 


12,577 


2 


8 


7,904 


78 5 


0 32 


651 


17 


3 


417 1 


0 


Mayo, 


1 


455 


0 


0 


300 


44 


0 23 


20 


0 


0 


27 0 




Roscommon, 


2 


3,905 


0 


0 


2,570 


341 


1 31 


262 


0 


0 


215 5 




Sligo, 


1 


2,300 


0 


0 


1,533 


423 


3 27 


185 


15 


0 


150 0 


0 


Totals, . 


8 


19,237 


2 


8 


12,307 


1,594 


2 33 


1,119 


12 


3 


809 6 


0 


Ulster : 
























0 


Antrim, 


3 


4,400 


0 


0 


2,352 


214 


0 2 


166 


8 


0 


134 10 


Armagh, . 


15 


1,558 


0 


0 


1,033 


142 


2 29 


54 


13 


10 


S7 5 




Down, 


1 


4,100 


0 


0 


2,600 


123 


3 33 


179 


13 


9 


145 10 




Londonderry, 


163 


118,753 


16 


6 


74,684 


8,329 


2 8 


3,847 


11 


4 


4,372 13 




Monaghan, 


2 


657 


0 


0 


366 


40 


2 37 


23 


6 


6 


28 15 




Tyrone,* . 


38 


22,011 


0 


0 


13,520 


1,287 


0 5 


879 


6 


2 


783 0 




Totals, . 


222 


151,479 


16 


6 


94,555 


10137 


3 34 


5,150 


19 


7 


5,551 13 


9 


Gross Totals, . 


338 


319,581 


13 


3 


192,065 


22,115 


3 39 


13,141 


6 


8 


11,868 19 


3 
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LIMITED OWNERS’ RESIDENCES. 

Under the provisions of these Acts, 27 & 28 Vic., c. 114 ; 33 & 34 Vic., c. 56, and 
34 & 35 Vic., c. 84, no application has been received during the past year. 



FISHERY PIERS AND HARBOURS. 

Acts 9 Vic., c. 3 ; 9 & 10 Vic., c. 75 ; 16 & 17 Vic., c. 136 ; 19 & 20 Vic., c. 37 ; 

29 & 30 Vic., c. 45. 

Memorials were received during the year 1873-74 for new Piers at — 

Bofin Harbour, Inishbofin ; Shark Island, Inishark ; Smeerogue, or Poulakly, between 
Riuvyle Point and Killery Harbour, in the county of Galway ; Poolhurrin, and 
Towny, between St. John’s Point and Malin Beg; Malin Beg and Mucross, 
between St. John’s Point and Glen Head ; Ballysiggert Boat Port, between St. John’s 
Point Lighthouse and the Coastguard Station at Whistlebear, in the county of 
Donegel ; Scilly, in Kinsale Harbour, at Kinsale, in the county of Cork ; Scattery 
Island, Lower Shannon, between Kilrush and the Atlantic Ocean ; Bournapeaka, 
near Ballyvaughan, in the county of Clare ; Giles Quay, county of Louth. 

The Treasury having sanctioned a grant for Port Oriel, Inishbofin and Inishshark, the 
requisite steps are being taken to carry out the provisions of the Acts. The works are 
already in progress in Inishbofin and Inishshark. 

The tenders received for Giles Quay, county Louth, being beyond the means at the 
Board’s disposal, we communicated -with the promoters as to providing the excess, and 
a new memorial having been lodged for a reduced plan we obtained the sanction of 
your Lordships for the grant, and the requisite steps are being taken as directed by the 
Act. 



Fishery 
Piers and 
Harbours. 



Piers, &c., in Progress. 

Considerable progress has been made in the erection of Buncrana Pier, in the county 
of Donegal, during the past year — 120 lineal feet of the Pier and 430 lineal feet of the 
approach road to the Pier are nearly completed. The W orks of Glin Pier, county of 
Limerick, and Courtmacsherry, county of Cork, were let by contract last season, and 
fair progress has been made. — See Appendix B. 



INLAND NAVIGATIONS. inland 

Navigations. 

Lower Boyne Navigation. 

Repairs of the Look Gates and other works hare been executed during the year, and 
the navigation is now in good order. — -See Appendix B. 



River Maigue Navigation. 

The works of this navigation are in good order, with the exception of the woodwork 
of the Swivel Bridge, which will he renewed during the present year. _ 

Shannon Navigation. 

The works have been kept in good repair.— See Appendix B. 

With reference to the hope expressed in our last Report that the Tolls of the Navi- 
gation would be increased under the improved mode of assessment, embracing a slight 
increase in the rates, we are enabled now to state that our expectations have been fully 
realized. The Tolls accrued under the new system during the year amount to £2,129, 
against £1,347 received in the previous year, and show a larger receipt than in any 
former year, excepting the exceptional year of 1847. 
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Tramways. 



Tyrone Navigation ( Coal-island Canal). 

This navigation lias been kept in good order during the past year. No new works 
ive been undertaken. — See Appendix B. 

Ulster Canal. 

This Canal has now been re-opened for Traffic twelve months, but we regret to find 
that up to the present time a very limited use has been made of it as a means ot 
carriage. A moderate scale of dues was fixed with the view of giving encouragement to 
the trade in the District, but the result of the first year’s receipts, amounting to £34 
only, does not afford much encouragement. Any improvement in the amount of traffic 
will depend chiefly on a through trade between the North of Ireland and Belfast, and 
the Towns situated in the vicinity of the Canal and on to Lough Erne, which can only 
be effected by the assistance of steam tugs, which are not yet used in Lough Neagh — 
See Appendix B. 



POST ROADS. 

Act 6 & 7 Win. IV., cap. 116, section 61. 

On the application of the Postmaster-General, repairs have been ordered during 
the past year on post roads situated in the following counties : — 

Londonderry — Londonderry to Moville. 

Down — Lisburn to Leggacur-ry. 

Cork — Cork to Monkstown. 

These repairs are being executed under the superintendence of the County Surveyor. 
The cost of the works is repayable by Grand Jury Presentment at subsequent Assizes. 



UNDER “THE RAILWAYS ACT, IRELAND (i860).” 

Arbitrations have been applied for, and Arbitrators appointed for the following, 
viz. : — 

Waterford Harbour Commissioners — Improvement of Waterford Harbour. 
Great Southern and Western Railway — Extension to the North Wall Quay. 
Belfast Central Railway. 

Camlough Water Works. 

Ballymena, Cushendall, and Red Bay Railway. 

Cork Corporation — Improvements. 

Dublin Corporation — Main Drainage. 

Mulkear River Drainage Board. 

Midland Great Western Railway — Liffey Line. 

The Southern Railway — Colliery Extension. 

Dundalk and Greenore Railway Company. 

Dundalk, Newry, and Greenore Railway Company. 



TRAMWAYS (IRELAND) ACTS. 

Acts 23 & 24 Vic., c. 152 ; 24 & 25 Vic., c. 102 ; and 34 & 35 Vic., c. 114. 

Applications having been made pursuant to the provisions of these Acts for Certifi- 
cates, etc., for — 

The Belfast Street Tramways, 

County and Borough of Cork Extension Tramways, 

Bandon and Ealmacsimon, 

The Engineering Inquiries and Reports required by the Acts have been made by Mr. 
Samuel U. Roberts, c.e. 
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BRIDGES. 

Wellesley Bridge, Limerick. 

This Bridge, which became vested in the Commissioners, by the Act 30 & 31 Vic., 
cap. 53 (1867), was taken over from the lessees on 20th May, 1S6S, since which 
period we have not only maintained the bridge and paid the interest on the commuted 
debt of £10,000, including arrears of same from 1st July, 1866, but we have been enabled 
to discharge .£1,177 of the principal, up to the 31st December last. 

The tolls received during the year amount to £967, against £1,000 in the previous 
year. 



THE SEWAGE UTILIZATION ACT, 1865. 

The Sewage Utilization Act, 1S65, 28 & 29 Vic., c. 75 ; and 
The Sanitary Act, 1866, 29 & 30 Vic., cap. 90. 

Applications under these Acts were made during the past year by — 

The Guardians of Macroom Poor Law Union for a supply of Water for that Town. 



Do. 


Listowel 


do., 


do., 


do. 


Do. 


Castlecomer 


do., 


do., 


do. 


Do. 


Kenmare 


do., 


do., 


for use of Workhouse. 


Do. 


JN ewcastle (co. 


Limerick), 


do., 


Sewerage of Town of 



Drumcolloher. 



The Town Commissioners of Balbriggan for Sewerage and Drainage of the Town. 
Do. Loughrea, do., do. 

And the necessary examinations and inquiries having been made, we have recommended 
the applications for Macroom, Loughrea, and Balbriggan to the favourable consideration 
of the Public Works Loan Commissioners, England. 

The application for a supply of pure water for the town of Kildorrery is still under 
consideration, the Guardians not having yet furnished the requisite information. 



' We have the honour to be 

Your Lordships’ obedient Servants, 

J. G. M'KERLIE, 

W. R. LE FANU, 

Commissioners of Public Works. 

E. Hornsby, Secretary, 

Office of Public Works, Dublin, 

1st June, 1874. 



C 2 



Bridges. 



The Sewage 
Utilization 
Act, 1865. 
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APPENDIX TO FORTY-SECOND REPORT OF THE 



[ 1878 - 74 . 



APPENDIX A.~ 

(A.) — Abstract of the Accounts of the Commissioners of Public Works in Ireland, showing the Total of 



HaADS 07 A COO I' NT. 



Parliamentary Votes and Grants, viz. : — 

1. Public Buildings, Royal Harbours, &c., 

2. Office of Public Works, . 

3. Howth Harbour, 

4. H.M. Exchequer — Extra Receipts, 



Loans, Advances, and Repayments, viz. 
Loans, 57 Geo. III., c. 34, . 

„ 1 & 2 Wm. IV., c. 33, 

„ 6 & 7 Vic., c. 44, 

Arterial Drainage, 

Laboucbere Drainage, 

Land Improvement, 



Land Improvement Preliminaries, 10 Vic., c. 32, 



District Lunatic Asylums, 



Miscellaneous Services, viz. : — 

1. Deposit Accounts, 1 & 2 Wm. IV., c. 33, 

2. Railway and other Arbitrations, 

3. Arterial Drainage Deposits, 26 & 27 Vic., e. 88, 

4. Maintenance of Post Roads, 

5. Piers and Harbours, 

6. Inland navigations : — Shannon, 

„ Boyne, 

7. Arterial Drainage Maintenance, 29 & 30 Vic., c. 

8. River Drainage Works, 5 & 6 Vic., c. 89, 

9. Wellesley Bridge, 

10. Athlunkard Bridge, 

11. Rock of Casliel, . 

12. Sundry Accounts, . . 



Classified Abstract of Loans for Public Works, 1 & 2 Wm. IV., c. 33 • and 
6 8c 7 Vic., o. 44. 



Statement of open Loan Accounts, 1 & 2 Wm. IV., c. 33 : and 6 & 7 Vic., 
c. 44. ’ 



Statements of Einal Awards under Arterial Drainage Act, with Repayments 
thereon, to the 31st March, 1874. 



4,143 14 10 



193,554 19 0 



379,378 10 10 



606,382 17 8 



Office of Public Works, Dublin, llth May, 1874. 
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Accounts. 

Sams intrusted to their Management for Collection or Disbursement for One Tear, ended on 31st March. 1874. 
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An Account, showing the Receipt and Expenditure of the Commissioner 



(A 1.) — parliamentary 



RECEIPT. 


£ s. d. 


£ s. d. 


* t' 


1. Public Buildings, Ireland. 








Vote for the year 1873-74, . 


156,308 0 0 






Do. to make good deficit year 1872-73, 


2,435 16 0 










158,743 16 0 




New Works and Alterations : — 








Contributions in aid of National Schools, . 


252 19 2 






Grant in aid of building and enclosing Kiirush National 








School refunded, ..... 

• 


797 13 4 










1,050 12 6 




Maintenance and Repairs : — 








Contributions in aid of repairs of Coast Guard Stations, . 


25 0 0 






Tansfers, . 


468 13 6 






Relodgment, .... . 


0 10 0 1 






Carried forward, . 


494 3 6 


) 159,794 8 6 | 1 
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VOTES AND GRANTS. 



EXPENDITURE. 



Balance from last Account, • 

Balance on Parliamentary Votes, 1873-74, surrendered to H. 
M. Exchequer, viz. - 

Salaries and Incidents of Office, . 



1. Public Buildings, Ireland. 

New Works and Alterations : — 

Coast Guard Buildings, . 

Royal Hibernian Military School, 

Royal Hospital, Kilmainham, 

Belfast Custom House, Post Office, Ac., 
Waterford Custom House, 

Telegraph Office, College-green, Dublin, 
Limerick Post Office, 

General Post Office, Dublin, 



£2,646 13 0 
25 0 0 
221 8 3 
902 6 4 
935 18 5 



Viceregal Lodge, ..... 

Court of Bankruptcy (Heating Apparatus), 

Metropolitan Police Buildings, 

Royal Irish Constabulary Buildings, including the Dep6t 
Barracks, Phcenix Park, .... 
Convict Prison, Lusk, ..... 
Royal Dublin Society House, Kildare-street, 

Royal College of Science, .... 



£43 16 2 
657 1 5 
8,740 15 7 



National Education Buildings : — 
Metropolitan Buildings, . 
District Model Schools, 
Ordinary Literary Schools, 



Queen’s College, Belfast, . 



Maintenance and Repairs : — 

Coast Guard Buildings, .... 

Royal Hibernian Military School, 

Royal Hospital, Kilmainham, 

Inspector-General of Militia, Office, 

Customs Buildings throughout Ireland, . 

-Inland Revenue Buildings, 

Post Office Buildings, .... 

Dublin Castle — Residences, Ac., . 

Viceregal and other Lodges, Gardens, Ac., Phcenix Park. 
Law Courts and Offices, Dublin, . 

Four Courts’ Marshalsea, 

King’s Inns Offices, .... 

District Probate Registry Offices, 

Metropolitan Police Courts and Stations, 

Royal Irish Constabnlary Buildings, including the Dep6t 
Barracks, Phcenix Park, 

Convict Prisons, ..... 

Central Criminal Lunatic Asylum, Dundrum, 

Royal Dublin Society, House, Ac., Kildare-street, and 
Botanic Gardens, Glasnevin, . 

Royal College of Science, 

Geological Survey Office, 

Carried forward, 



£ 




£ s. d. 


£ 


- 


d. 


- 




- 


1,162 


19 


8 


— 




— 


1,181 


4 


9 


10,333 8 


6 










296 10 


1 










236 8 10 










4,731 6 


0 










61 11 


1 










114 11 


10 










194 2 


1 










3,914 17 


1 










171 15 


6 










97 6 


2 










456 9 


4 










9,441 13 


2 










60 0 


0 














30,109 19 8 








4,155 9 


5 










1,438 18 


5 










2,043 0 


3 










7 18 


10 










598 7 


10 










88 17 


0 










4,129 5 


6 










1,627 1 


11 










3,957 4 


5 










3,067 16 


3 










89 19 


4 










159 4 


5 










441 3 


5 










2,419 16 


7 










1,761 7 


1 










3,415 9 


4 










943 5 


8 










619 0 


5 










677 7 


8 










21 13 


6 










31,662 7 


3 


30,109 19 8 


1 2,344 


4 


5 
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APPENDIX TO FORT ^-SECOND REPORT OF THE [1873-74. 

An Account showing the Receipt and Expenditure of the Commissioners 



RECEIPT — continued. 

X. Public Buildings — continued, . 

Maintenance and Repairs — brought forward, . 



Rent of Premiseb : — 
Transfer, 



Furniture : — 
Relodgment, 



Fuel and Light : — 
Transfers, 



Carried forward, 




Printed image digitised by the University of Southampton Library Digitisation Unit 




187 3-74.] COMMISSIONERS OF PUBLIC WORKS, IRELAND, 

of Pcblic Works, in the Year ended 31st March, 1874. 



27 



VOTES AND GRANTS — continued. 



EXPENDITURE — continued. 

1. Public Buildings — continued, . 

Maintenance and Repairs, brought forward, 

Natioual Education Buildings : — 

Metropolitan Buildings, . . £1,439 4 2 

Model Agricultural Schools, and Albert 
Model Farm, Glasncvin, . . 1,497 18 5 

District and Minor Model Schools, . 1,914 17 7 

Ordinary Literary Schools, . 2,028 10 6 



Royal Irish Academy, 
National Gallery of Ireland, 
Queen’s Colleges — Belfast, 
Cork, 
Galway, 

Public Offices in Dublin, . 



Rent of Premises, 

Rates, Taxes, and Insurance, 

Furniture : — 

Coast Guard Buildings, . 

Royal Hibernian Military School, 

Royal Hospital, Kilmainham, 

Inspector-General of Militia Office, 

Customs Buildings throughout Ireland, 

Inland Revenue Buildings, 

Post Office Buildings, 

Dublin Castle, Residences, &c., . 

Viceregal and other Lodges, Phcenix Park, 

Law Courts and Offices, . 

King’s Inns Offices, 

Four Courts’ Marshalsea, . 

District Probate Registry Offices, 

Metropolitan Police Courts and Stations, 

Royal Irish Constabulary Buildings, including the DepQt 
Barracks, Phcenix Park, 

Convict Prisons, 

Central Criminal Lunatic Asylum, Dundrum, 

Royal Dublin Society, House, &c., Kildare-street, and 
Botanic Gardens, Glasnevin, . 

Royal College of Science, 

Geological Survey Office, 

National Education Buildings : — 

Metropolitan Buildings, . £800 13 

Model Agricultural Schools, and Albert 



399 8 1 
540 10 2 



53 15 
105 1 
73 10 



Model Farm, 

District and Minor Model Schools, 

Queen’s Colleges — Belfast, 

Cork, 

Galway, 

Royal Irish Academy, . 

National Gallery of Ireland, 

Public Offices in Dublin, . 



Fuel and Light : — 

Supply to Public Departments in Dublin, and Customs 
Buildings, District Model Schools, Convict Prisons, 
District Registry Offices, &c., throughout Ireland, 



Incidental Expenses, Allowances to Overseers, <Seo., 
Carried forward, . 



£ 

31,662 



6,880 10 8 
201 12 4 
69 3 2 



1,095 S 10 
3,131 8 10 



18 


16 


1 


434 


13 


8 


721 


16 


8 


91 


3 


1 


165 


2 


11 


212 


18 


11 


1,887 


0 


11 


1,351 


4 


0 


1,104 


2 


7 


780 


9 


2 


50 


15 


11 


17 


19 


11 


37 


2 


5 


973 


5 


2 


114 


13 


7 


207 


3 


1 


485 19 


0 


218 


6 


6 


116 


1 


1 


7 


18 


6 



1,740 11 5 



232 7 5 
169 14 9 
19 11 0 

1,780 17 2 



£ a. d. 
30,109 19 8 



43,040 11 1 
3,332 3 4 
2,195 10 6 



28,748 10 0 
1,136 13 0 



121,503 2 1 



£ a. d. 
2,344 4 5 



2,344 4 5 

D 2 
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APPENDIX TO FORTY-SECOND REPORT OF THE [1873-74 

An Account showing the Receipt and Expenditure of the Commissioners 



RECEIPT — continued. 



1. Public Buildings — continued, . 
Phcenix Park 
Relodgment, 



2. Office op Public Works, (Class 11, Vote 41) : — 

Vote for the year 1873-74, . 

Law Costs Recovered, ..... 

Relodgment, ...... 

Issued from Civil Contingencies, account of over expenditure, 

3. Howth Harbour : 

Rents, ....... 

Dues, ..... 

Sale of Materials, ..... 

Transferred from “ Harbours, &c." 

Carried forward, . . 



(A 1.)— PARLIAMENTARY 

£ s. d. 



£ s. d. 

160,311 7 5 





26,826 0 0 


— 


5 5 0 


— 


9 9 8 


— 


500 0 0 




319 16 1 


— 


436 2 8 


— 


118 0 1 


— 


902 16 0 



27,340 14 8 



1,776 14 10 



189,528 16 11 
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VOTES AND GRANTS — continued. 



EXPENDITURE — continued. 

. Public Buildings — continued, .... 
Phcenix Park : — 

Maintenance of Gate Lodges, Roads, Deer Farm, Flower 
Garden, (fee., ...... 

New Works— Overseer’s Lodge, kc., 

Salaries of Bailiff, Deerlcoeper, Gate-keepers, Constables, &c. 
Incidental expenses, including attendance of Police, Gas- 
light, (fee., ...... 

The Curragh of Kildare : — 

Salary and Allowances to the’ Deputy Ranger, . 

Salaries of Bailiffs, ..... 
Labour and Incidental Expenses, including Clothing for 
Bailiffs, .... . ■ 



Harbours and Inland Water Navigation : — 
Kingstown Harbour : — 

Salaries of Harbour Master, Superinten- 
dent, &c., .... 

Boatmen, Watchmen, &c., 

Incidents and Contingencies, including 
Gaslight, (fee., 

Law Expenses and Damages, 

Rates and Taxes, 

Maintenance and General Repairs, Mate- 
rials, Works at Mail Packet Pier, 
New Shed, &c., 

Clearing out Berths in Coal Harbour, 
Dredging Works, 



Donagkadee Harbour : — 

Labour, Materials, Incidents, (fee., 

Salary of Harbour Master, 

Duumore Harbour : — 

Labour, Materials, Dredging WorkB, In- 
cidents, &c., .... 

Two Barges, Repairs of Dredger, Lighter, <kc., 

Salaries of Harbour Master <fc Clerk of Works, 

Tyrone Navigation : — 

Labour, Materials, Incidents, &c., 

Salaries of Superintendent, Collectors, 

Lockkeepers, &c., 

Maigue Navigation : — 

Labour and Incidental Expenses, 

Salary of Collector, 

Ulster Canal : — 

Labour, Materials, Incidents, (fee., 

Rates and Taxes, 

Salaries of Superintendent, Collectors, 

Lockkeepers, (fee., 

Piers and Harbours Act, 9 Yic.,c. 3; Transfer in aid of Works, 
Howth Harbour, ditto, 



2. Office of Public Works (Class II., Vote 41): — 
Salaries, . 

Travelling Expenses, 

Incidental Expenses, 



£461 


18 


9 


556 


8 


1 


166 


16 


2 


1,384 


1 


6 


8 


18 


8 


5,154 


10 


8 


400 


12 


7 


2,266 


3 


1 


248 


6 


3 


20 


0 


0 


1,176 

137 


19 


1 


19 


1 


129 


11 


0 


258 


14 


3 


192 


15 


0 


13 


13 


6 


21 


18 


0 


1,021 


9 


0 


5 


3 


8 


378 


0 


5 



• Howth Harbour : — 

Labour, Materials, Incidents, (fee., 
Patent Derrick Crane, . 

Rates and Taxes, 

Salary of Harbour Master, 



Carried forward, 



5,337 12 9 
126 4 3 
965 9 10 



10,399 9 6 



1,444 9 2 



£ 

121,503 



r. d. 
2 1 



1,404 13 
2,875 0 
900 0 



6,808 9 4 



£ s. d. 
2,344 4 5 



17,778 18 


9 1 


24,217 5 


7 


2,845 7 


8 


218 9 


1 


1,497 n 


0 


67 0 


0 


7 1 


S 


75 0 


0 



146,756 13 8 



1,646 12 8 



178,028 13 1 
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An Account stowing the Receipt and Expenditure of the Commissioners 



(A 1.)— parliamentary 



RECEIPT — continued. 
Brought forward, 

4. H. M. Exchequer — Extra Receipts : — 
Public Buildings : — 

Rents, .... 
Sale of Materials, &c., 

Phcenix Park : — 

Grazing Rents, . 

Sale of Deer, Skins, &c., 

Kingstown Harbour : — 

Dues, .... 
Rents, .... 

Dunmore Harbour : — 

Dues, .... 
Rents, .... 

Donaghadee Harbour : — 

Rents, .... 

Tyrone Navigation : — 

Tolls, 

Rents, . 

Maigue Navigation : — 

Tolls, .... 

Ulster Canal: — 

Tolls 

Rents, .... 

Salaries and Incidents of Office : — 
Law Costs recovered, 

. Transfer, 



£ s. 


d. 


197 8 


4 


69 8 


9 


1,009 15 


0 


128 4 


6 


1,869 0 


2 


265 13 


9 


23 7 


10 


12 6 


4- 



197 19 0 
52 17 6 



34 9 8 
127 9 4 



13 9 9 
0 3 0 



1,137 19 6 



35 14 2 
15 11 0 



260 16 6 
8 18 2 



£ s. d. 
189,528 16 11 



4,026 2 1 



Office of Public Works, Dublin, 11th May, 1874. 



(A. 2.)— An Account showing the Receipt and Expenditure of the Commissioners 
PUBLIC LOANS. 



To Balance, 31st March, 1873, .... 

Loans Advances. 

Public Works, 6 & 7 Vie., c. 44 : — 

Amount received from Commissioners of National Debt, 



Land Improvement, 10 Vic., c. 32, <fcc.: 

Amount issued from Consolidated Fund 
Land Act, 33 & 34 Vic., c. 46 : — 

Amount issued from Consolidated Fund, 
Total issued for Loans, 



Loans Repayments. 

L Public Works Loans : — 

Amounts received under the following Acts, viz. : 
Loans, 57 Geo. III., c. 34, 

Loans, 1 & 2 Wm. IV., c. 33, . 

Loans, 6 & 7 Vic., c. 44, 



76,180 4 5 



1 100,000 0 0 

58,000 0 0 



180 0 0 
• 1,765 -14 8 
9,085 -16 10 



Carried forward, 



4,143 14 10 



234,180 4 6 



238,323 19 3 | 
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VOTES AN D GRANTS — continued. 




of Public Works, in the Year ended 31st March, 1874. 



ADVANCES AND REPAYMENTS. 



Loans Advances. 

Public Works, 6 & 7 Vic., o. 44 : — 

Amount advanced on Loans, viz. : — 

For Public Works Loans, 1 & 2 Win. IV., c. 33, . 
For Labourers’ Dwellings, 29 & 30 Vic., c. 46, . 
For Glebe Loans, 33 & 34 Vic., c. 112, . 

For Drainage Maintenance, 29 & 30 Vic., c. 49, 
To District Drainage Boards, 26 & 27 Vic., c. 88, 

Land Improvement, 10 Vic., c. 32, &c . : — 

Paid to Proprietors on account of Loans, 

Laud Act, 33 & 34 Vic., c. 46 

Paid to Proprietors on account of Loans, 

Total paid to Borrowers, 



1 . 



Loans Repayments. 

Public Works Loans : 

Amounts transferred to II. M. Exchequer, viz. : — 
Loans, 57 Geo. ILL, c. 34, 

Loans, 1 & 2 Wm. IV., c. 33, . 

Loans, 6 & 7 Vic., c. 44, 



Carried forward, 



18.900 


0 


0 


2,000 


0 


0 


23,015 


0 


0 


4,092 


4 


5 


28,563 


0 


0 



180 0 0 
1,765 14 8 
9,085 16 10 



76,570 4 5 
99,572 0 0' 
57,516' 0 0 



233,658 4 5 



11,031 11 6 



11,031 11 6 



233,658 4 5 
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(A 2.) — An Account showing the Receipts and Expenditure of the Commissioners 





£ s. d. 


£ s. d. 


* ». d. 


Brought forward, 




11,031 11 6 


238,323 19 3 


Loans Repayments — continued. 








2. Arterial Drainage : — 








Amount received from Proprietors for Drainage Works, viz. : — 








Drainage Works, 5 & 6 Vic., c. 89, £4lJ,7 17 12 10 








Drainage Maintenance, 29 & 30 Vic.,c. 49, 377 2 7 








Drainage Works, 2G & 27 Vic., c. 88, . 6,721 16 / 








Other Receipts, ...... 


0 16 10 


47,817 8 10 




3. Employment of Labouring Poor, 9 <fc 10 Vic., c. 107, 


— 


300 0 0 




4. Labouchere Drainage : — 








Amount received from Proprietors, .... 


— 






5. Land Improvement : — 








Amount received from Proprietors, .... 


78,535 0 0 






Other Receipts, ... ... 


28 16 8 


78,563 16 8 




6. Land Act : — 








— 


7,452 11 11 










145,198 6 5 








383,522 5 8 



OJice of Public Works, Dublin, Wth May, 1874. 



(A 3.) — LAND IMPROVEMENT 



£ s. d. 


£ s. d. 


_ 


95 6 2 


600 0 0 




696 12 9 






1,296 12 9 




£1,391 18 11 



RECEIPTS. 

Balance from last Account, ..... 
Amount received from H. M. Exchequer by way of Loan, 

,, „ from Proprietors in Repayment of Preliminary 1 



Office of Public Works, Dublin, 11 th May, 1874. 



(A 4.)— LUNATIC 



An Account showingthe Receipts and Expenditure of the Commissioners of Public Works in Ireland (on 

1874, pursuant to Act 1 & 2 



RECEIPTS. 



Balance from the last Account, 

Amounts issued from the Consolidated Pund on 
Loans to the following District Asylums : — 
Carlow, . . ... 

Cork, . 

Down, .... 

Mullingar, 

Waterford, ..." 



Received for right of way : — 
Wexford, 



Office of Public Works, Dublin, lltA May, 1874. 



account of 



£ 


s. 


d. 


£ «. d.- 


£, i. i 


- 






- 


1,1 It 0 7 j 


8,000 


0 


0 






4,000 


0 


0 






500 


0 


0 






1,700 


0 


0 






330 


9 


4 


14,530 9 4 












0 


1 . 


0 














14,530 10 4 


















15,674 10 n 
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— 


£ s. d. 


£ s. a. 


Brought forward, . . 


— 


11,031 11 6 


Loans Repayments — continued. 






2. Arterial Drainage : — 






Amount transferred to H. M. Exchequer, 


47,816 12 0 




Othor payments, . ..... 


69 9 0 








*47,886 1 0 


3. Employment of Labouring Poor, 9 & 10 Vic., c. 107 : — 






Amount transferred to H. M. Exchequer, 


— 


300 0 0 


4. Labouchere Drainage : — 






Amount transferred to H. M. Exchequer, 


— 


32 17 6 


5. Land Improvement : — 






Amount transferred to II. M. Exchequer, 


78,535 0 0 




Other payments, ...... 


28 16 8 








78,563 16 8 


6. Land Act : — 






Amount transferred to PI. M. Exchequer, 


— 


7,452 11 11 


By Balance carried to next account, .... 


— 


— 



£ 5. d. 

233,658 4 5 



145,266 18 7 
4,597 2 8 



383,522 5 8 



* See details under districts, pp. 40 to 47. 



W. B. Soady, Accountant. 



PRELIMINARIES, 1873-74. 



EXPENDITURE. 


£ s. d. 


£ 5. d. 


Amount paid to Exchequer in Repayment of Advances, 

„ paid for Preliminary Investigations, Advertising, Scrivenery, &c., 


580 3 6 




717 8 1 | 


1,297 11 7 


Balance carried to next Account, ...... 




94 7 4 
£1,391 18 11 



W. B. Soady, Accountant. 



ASYLUMS’ BUILDINGS. 



Account of the Commissioners for the Control, &c., of Lunatic Asylums), during the year ended 31st March, 
Geo. IV., c. 33, &c., &c. 



EXPENDITURE. 



Amounts expended on the following Buildings, viz. 
Carlow, 

Clare, 



Cork, 

Down, 



Mar’ 



.ryborough, 

illingar, 



Waterford, 



Transferred to H. M. Exchequer (Unexpended balance) 
Richmond, ..... 



Transferred to Parliamentary Votes and Grants (Extra Receipts) 
Wexford, ..... 



Balance 



8,186 16 6 
110 0 0 
3,376 18 4 
831 11 8 
0 19 3 
1,459 19 4 
341 14 2 
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14,307 19 3 



14,480 10 7 
1,194 0 4 



£15,674 10 11 



W. B. Soady, Accountant. 

E 




u APPENDIX TO FORTY-SECOND REPORT OF THE [1873-74. 

An Account showing the Receipt and Expenditure of the Commissioners 



(A 5.)— MISCELLANEOUS 



RECEIPT. 



£ s . d . \ £ 



S ' ' & £ s . d . 



Balance from last Account, ..... 

1. Deposit Accounts, 1 & 2 Wm. IV., c. 33, &c. : — 

Amount received from sundries for Preliminary Expenses, .- 



1,109 12 8 
336 6 6 



2. Railway and other Arbitration Expenses, 14 & 15 Vic., 
c. 70 

Amount received from Railway Companies and others, to 
meet Expenses of Arbitration, 



1,166 13 8 



3. Arterial Drainage Deposits, 26 & 27 Vic., c. 88, & c . 

Received from Drainage Boards on Account of Preliminary 
Expenses, ...... 



4. Maintenance of Post Roads, 6 & 7 Wm. IV., c. 1 1 6 : — 
Amount received in repayment of advances made for 
Repairs, <fcc. : — 

County Mayo, ...... 

„ Kerry, . .... 



5. Piers and Harbours, 9 Vic., c. 3 : — 

Buncrana Pier — Grant in aid, 
do. Loan, 

Inisboffin — Contribution, 

Inishark Landing Slip — Contribution, . 

Clin Pier — Grant in aid, 

Courtmacsherry Pier — Grant in aid. 

Port Oriel do. Loan, 

Tarbert Pier— from H. M. Exchequer for repairs 
Kilkeel Pier — from Grand Jury in repayment, 
Kilmore — Loan from H. M. Exchequer, . 



6. Inland Navigations : — 
Shannon Navigation : — 
Rents, 

Tolls, 

Sales, &c., 



Boyne Navigation 
Tolls, 



Carried forward, 



1,800 0 0 
400 0 0 



1,467 4 1 
2,104 16 5 
99 5 0 



23 0 0 
165 10 9 



2,200 0 
325 0 
75 0 
500 0 
575 0 
200 0 
450 0 
22 13 
300 0 



4,647 13 4 



4,023 1 7 



18, 0U 2 * 
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SERVICES. 



EXPENDITURE. 



1. Deposit Accounts, 1 & 2 Wm. IV., c. 33, Ac. : — 

Amount paid on account of Sundries for Preliminary 



. Railway and other Arbitration Expenses, 14 A 15 Vic., 
c. 70 : — 

Amount paid to Valuators, Ac., . 



3. Arterial Drainage Deposits, 26 & 27 Vic., c. 88, Ac. : — 
Paid for Preliminary Expeuses, Arbitrations, &c., . 



4. Maintenance of Post Roads, 6 A 7 Wm. IV., c. 116:— 
Repaid to Her Majesty’s Exchequer, 

Amount expended for Repairs, viz. : — 

County Donegal, .... 



Cork, 
Tipperary, 
Down, , 



5. Piers and Harbours, 9 Vic., c. 3 : — 

Amount expended on the following Works, viz. :- 
Giles Pier, 

Buncrana Pier, . 

Inisboffin Pier, . 

Inishark Landing Slip, 

Courtown Harbour, 

Glin Pier, 

Courtmacsherry Pier, 

Port Oriel do., 

Tarbert Pier, do. for repairs, 

Kilkeel Pier, do., 

Kilmore Pier, do., 



6. Inland Navioations : — 

Shannon Navigation : — 

Maintenance and Repairs of Works, Ac., . 

Salaries (including pay of Inspectors, Collectors, Lock- 
keepers, Ac.) and Incidents, . 



Boyne Navigation: — 

Maintenance and Repairs of Works, Ac., . 
Salaries of Collectors and Lock-keepers, . 



Carried forward. 



30 0 0 
24 10 0 
55 10 0 
88 15 6 



1,781 8 5 
1,504 14 2 



151 0 7 
171 19 4 



5 


15 


0 


2,375 


5 


2 


17 5 


5 


4 


9 


14 


6 


0 


0 


10 


467 


13 


7 


524 


4 


0 


1 


11 


1 


359 


15 


8 


3 


15 


0 


85 


0 


3 



3,609 J 



9,150 

E 2 
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d. 



4 



8 



9 



3 



5 



6 



9 11 




APPENDIX TO FORTY-SECOND REPORT OF THE 



^6 



[ 1873 - 74 . 



An Account showing -the Receipt and Expenditure of the Commissioners 



(A 5.) MISCELLANEOUS 



RECEIPT. 


£ s. d. 


£ s. d. 


£ «. d. 


Brought forward, 


— 


— 


12,014 2 4 


7. Arterial Drainage Maintenance, 29 & 30 Vic., c. 49 : — 








Lough Lannagh Drainage, .... 


— 


3 52 IS 5 




Boyne „ .... 




3,750 0 0 


4,102 18 5 








8. Riybr Drainage Works, 5 & 6 Vie., c. 89 : — 








9. Wellesley Bridge : — 








Tolls, . 






967 5 3 


10. Athlunkard Bridge : — 








Tolls, 






310 0 0 


11. Rock oe Cashel : — 








Dividends on Stock, ..... 










— 


— 


218 4 7 


12. Sundry Accounts : — 








Curragh of Kildare Rents, .... 


— 


50 17 9 




Glebe Loans Insurance, Premiums received, 


— 


24 7 8 




Laboucliere Drainage, Repayments, c 


— 


32 17 6 




Linen Hall Barracks, Rents, &c., . . 


’ — 


423 1 7 




Queen’s Bounty Fund for P. Rochford, . 


— 


100 0 0 




Board of Trade, ..... 


— 


27 8 0 




Suspense Account, ..... 


— 


460 14 4 










1,119 6 10 








£18,731 17 5 



Office of Public Works, Dublin, 11 Ih May, 1S74. 
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SERVICES— continued. 



EXPENDITURE. 


£ s. d. 


£ s. d. 


£ s. d. 


Brought forward, 







9,150 9 11 


7 Arterial Drainage Maintenance, 29 i k 30 Yic., c. 49:— 








Lough Lannagli Drainage, .... 


— 


339 11 7 




Boyne ,, .... 


— 


4,094 19 7 










4,434 11 2 


8 River Drainage Works, 5 <fc 6 Yic., c. 89 : — 








Clonakilty Drainage, Wages, .... 


— 


15 12 0 




Lough Neagh Draiuatrc, Co-ccss and Poors Rate, . 





1 1 3 










16 13 3 


9. Wellesley Bridge : — 








Maintenance and Repairs, .... 





305 7 3 




Salaries of Superintendent, Collectors, <fec., 


— 


122 0 0 




Wages to Bridgemen, ..... 





130 0 0 




Repaid to Her Majesty’s Exchequer, 


— 


600 0 0 










1,157 7 3 


10. Athlunkard Bridge : — 








Salary and Incidents, ..... 


— 


19 16 5 




Repaid to Her Majesty’s Exchequer, . 


— 


200 0 0 










219 16 5 


11. Rook or Cashel: — 








Repairs and Maintenance, ..... 


— 


— 


170 5 1 


12. Sundry Accounts : — 








Curragh of Kildare, Transfer to Commissioners of Woods 








and Forests, .... 









50 17 9 




Glebe Loans, Insurance, Premiums paid, 






— 


39 16 8 




Labouchere Drainage, Transfer to Exchequer, 






— 


32 17 6 




Liuen Hall Barracks, Rents, Salaries, &c., 









342 2 3 




Queen’s Bounty Fund, Compassionate Allowance, 






— 


10 0 0 




Board of Trade, .... 






— 


27 8 0 




House of Industry Hospitals, 






— 


9 15 3 




Suspense Account, 






— 


458 14 4 










971 11 9 








16,120 14 10 


Balance, ..... 


— 


— 


2,611 2 7 








18,731 17 5 



W. B. Soady, Accountant. 
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(A 6.)— Abstract of Loans made by the Commissioners of Poblic Works, under the Provisions of Act 
1 & 2 Wm. IV., cap. 33, and subsequent Acts, classified under Counties and other general heads 
and showing the Total Issues and Repayments to the 31st March, 1874. 













REPAYMENTS. 






- 


COUNTY, &c. 


PURPOSE OP 


















Remitted. 


LOAN. 

. 
























Principal. 




Interest. 










£ 


5. 


d. 


£ s. 


d. 


£ 


, 


d. 


£ s. ' d. 


f 


Eor making and 1 












19,016 








Antrim County, . < 


improving roads, > 
court-houses, &c. ) 


157,782 


18 


8 


157,782 IS 


8 


4 


7 


— 




Armagh County, . 


Ditto, 


2,507 


10 


9 


2,507 10 


9 


564 


19 


10 


— 


Carlow County, . 


Ditto, 


9,477 


0 


0 


6,228 11 






19 


8 


— 


Oarrickfergus, (County ) 
of the Town,) . ) 


Ditto, 


4,443 


10 


0 


4,443 10 


0 


689 


0 


4 


- 


Cavan County, 


Ditto, 


38,003 


8 


0 


37,425 14 


3 


6,254 


19 


0 


— - 




Ditto, 


17,779 


11 


8 


17,779 11 


8 


1,924 


0 


S 


— 


Cork County, 


Ditto, 


4,451 


15 


10 


4,451 15 


10 


338 


7 


11 


• — 


Cork, County of the City 


Ditto, 


1,500 


0 


0 


1,500 0 


0 


271 


11 


8 


— 


Donegal County, . 


Ditto, 


17,557 


5 


0 


17,567 5 




1,851 


7 


9 


— 




Ditto, 


13,731 


17 


6 


13,731 17 




871 


13 


S 


— 


Dublin City, 


Ditto, 


1,211 


6 


8 


1,211 6 


8 


42 


11 


11 


— 


Dublin County, . 


Ditto, 


5,538 


11 


1 


5,538 11 


1 


072 


4 


1 


— 


Fermanagh County, 


Ditto, 


5,050 


0 


0 


5,050 0 


0 


900 


14 


1 


— 


Galway County, . 


Ditto, 


32,590 


7 


8 


31,661 0 


5 


1,809 


15 




— 


Galway Town, 


Ditto, 


3,730 


0 


0 


3,3S8 3 
76,094 9 


4 


570 




9 


— 


Kerry County, 


Ditto, 


76,094 


9 


6 


6 


S,966 


8 


1 


— 


Kildare County, . 


Ditto, 


6,002 


10 


0 


6,602 10 


0 


1,407 


3 


6 


— 


Kilkenny County, 
King’s County, 


Ditto, 


51,992 


11 


8 


33,142 8 


7 


6,507 


10 


2 


— 


Ditto, 


6,438 


17 


3 


6,438 17 


3 


1,011 


0 


11 


— 


Leitrim County, . 


Ditto, 


7,650 


0 


0 


7,650 0 


0 


1,233 


2 


4 


— 


Limerick City, 


Ditto, 


3,931 


8 


8 


3,931 8 


8 


8S7 


1 


5 


— 


Limerick County, . 


Ditto, 


13,01S 


18 


9 


13,018 18 


9 


2,636 


16 


1 


— 


Londonderry Co. . 


Ditto, 


1,250 


0 


0 


1,250 0 


0 


304 


10 


9 


— 


Longford County, . 


Ditto, 


4,400 


1 


4 


4,400 1 


4 


920 


8 


8 


— 


Louth County, 


Ditto, 


9,550 


0 


0 


9,550 0 


0 


1,377 


16 


3 


— 


Mayo County, 


Ditto, 


12,438 


0 


0 


12,438 0 


0 


1,414 


5 


3 


— 


Meath County, . 
Queen’s County, . 


Ditto, 


2,347 


18 


2 


2,347 IS 


2 


547 


19 


7 


— 


Ditto, 


7,663 


0 


0 


7,663 0 


0 


60 5 


0 


2 


— 


Itoscommon Co., : 


Ditto, 


19,784 


0 


0 


19,784 0 


0 


1,316 


11 


9 


_ 


Sligo County, 


Ditto, 


8,306 


6 


9 


8,306 6 


9 


1,152 


6 


6 


— 


Tipperary County, 


Ditto, 


.9,959 


5 


11 


9,959 5 


11 


760 


0 


1 


— 


Tyrone County, j 


Ditto, 


2,300 


0 


0 


2,300 0 


0 


370 


4 


3 


— 


Waterford County, 


Ditto, 


2,24S 


14 


0 


2,248 14 


0 


122 


10 


0 


— 


Waterford City, 


Ditto, 


1,550 


0 


0 


1,550 0 


0 


75 


7 


5 


— 


Wexford County, . 


Ditto, 


78,650 


3 


4 


55,736 3 


6 


10,366 


18 


5 


— 


Wicklow County, . 


Ditto, 


7,558 


1 


10 


7,558 1 


10 


1,504 


2 


11 


— 


W estmeath County, 


Ditto, 


1,065 


1 


8 


1,065 1 


8 


222 


12 


1 


— 




Totals to Counties, 


650,154 11 


8 


603,293 2 


3 


80,714 


15 


8 




Local Boards, . < 


For improvement 1 




















of Townships, > 
<fcc., . . j 


4,500 


0 


0 


80 0 


0 


93 


14 


0 




[ 


Roads and Bridges, j 


ForRoads,Bridges, 1 
&c., . . J 


43,700 


0 


0 


31,185 16 


3 


17,860 


0 


10 


2,971 11 11 


Inland Navigation, | 

f 


Improving Works, | 
&c., . . J 

Erection and com- ) 


69,950 


0 


0 


14,403 1 


3 


46,998 


17 


8 


1,953 17 11 


Public Buildings, . J 


pletion of > 


35,000 


0 


0 


32,986 2 


1 


6,882 


14 


2 


t 


W orks, <fco., . j 
















Railways, . -[ 


In aid of construe- f 
tion, &c., . } 


167,200 


0 


0 


157,200 0 


0 


73,883 


13 


4 


- 


Quarries, Mines, &c., j 
Ecclesiastical Commis- f 


In aid of Sundry ( 
Works, . / 


14,550 

100,000 


0 


0 


14,550 0 
100,000 0 


0 


3,043 

43,453 


4 

11 


8 


— 


si oners, . J \ 




0 


0 


0 


1 




Exchequer .bills issued a 


nd afterwards re- | 
lodged, . J 


3,700 


0 


0 


3,700 0 


0 


361 


14 


7 


- 












957,398 1 


10 


273,292 


6 


0 






Carried forward, 


1,088,754 


11 


8 


1,230,690 7 10 


4,925 9 10 
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(A 6.)— Abstract of Loans made by tbe Commissioners of Public Works, under the Provisions of Act 
1 & 2 Wm. IV., cap. 33, and subsequent Acts, classified under Counties and other general heads, 
and showing the Total Issues and Repayments to the 31st March, 1874 — continued. 



COUNTY, &c. 


PURPOSE OP 
LOAN. 


Brought 


forward, 


Sundry Harbours, / 

Bocks, &c., . | 


In aid of Con- 1 
struction, . J 


Piers and Harbours, -j 
1 


Act 9 Vic., c. 3, ) 
and 10 & 11 V 
Vic., c. 75, . j 


Maynooth Oollege, f 


Additions and Im- 1 , 
provements, J 


Labourers’ Dwellings, 
Glebe Loans, 


29 & 30 Vic., c. 44. 
33 A 34 Vic., c. 112. , 


Relief Works, 

River Drainage and Na- 
vigation in connexion 
therewith, 

River Drainage Main- j 
tenance, . \ 


Act 9 Vic., c. 1, 

| Act 5 & 6 Vic., c. 89, 

Act 29 & 30 Vic., I 
c. 59, / : 


River Drainage, . | 


Act 26 <fc 27 Vic., ) 
c. 88, . J 



Total issued. j 


REPAYMENTS. 


Remitted. 


Principal. 


Interest. 


£ s. d. 


£ 


s. d. 


£ s. d. 


1,088,754 11 8 


1,230,690 


7 10 


4,9 25 9 10 


194,850 0 0 


183,167 


17 4 


68,186 3 3 


44,912 3 9 


41,786 


0 5 


- 


18,642 10 0 


5,895 15 3 


15,857 9 2 


4,693 0 0 


362 


18 8 




45,144 13 4 


1,935 11 11 


— 


1,396,996 18 9 


1,463,828 


11 5 


88,969 2 3 


226,349 19 11 1 


88,338 


1 3 


156,678 1 10 


, 2,082,052 7 3 


1,407,877 


0 3 


1,196,795 12 3 


10,384 13 4 | 


1,214 


7 0 


- 


156,440 0 0 


21,603 


16 11 


- 


3,872,223 19 3 


2,982,861 


16 10 


1,442,442 16 4 



Office of Public Works, Dublin, 11 th May, 1874. 



W. B. Soady, Accountant. 



(A 7.) — A Statement showing Issues and Repayments of Loans made by the Commissioners of Public 
Works in Ireland, pursuant to Act 1 & 2 Wm. IV., c. 33, and 6 & 7 Vic., c. 44, within the year 
ended 31st March, 1874. 



PURPOSE OP LOAN. 



Carlow County, 

Cavan County, . 

Galway, County of Town, 

Galway, County of Town, 

Galway County, 

Kilkenny County, . 

Wexford County, . 

Athlunkard Bridge Commissioners, 
Wexford Corporation, . 

Commissioners of Enniskillen Bo- 1 
rough. 

JJewry Navigation Company, . 
Bantry R.C. Chapel, 

Sligo & Ballaghaderrin Railway Co. 
Wellesley Bridge, . 

Galway Harbour Commissioners, 
Limerick Harbour Commissioners, 
Galway Harbour Commissioners, 
Piers and Harbours, , 

Labourers’ Dwellings, 

Glebe Loans, . . 

River Drainage Works, . 

Ditto, . 

River Drainage Maintenance, 



Widening Roads, &c., 

Road, CootehiU to Ballyduff, . 

Do. (Galway to Salthill, 

Bridge over Clare Galway R. , 
Road, Galway to Headford, , 
Rebuilding New Ross Bridge, 
Ditto, 

Completing Works, 

For Purchase of Ground for Publio 

Market, 

Providing Sewers and improving) 
Streets. I 

Extension of Canal, 

Enlarging Chapel, . 



Constructing Docks, 

Ditto, 

Repairing Docks and Quays, . 

Act i) Vic., c. 3, &c. . . 

Erection of Labourers’ Dwellings i 
Towns, Act 29 & 30 Vic., o. 44, 
Act 33 & 34 Vic., e. 112, . 

Executed under Act 5 & 0 Vie., c. 8! 
Executed by Local Boards, 

Act 29 & 30 Vie., c. 49, . 

Totals, . 

Total Repayments, 



500 0 
4,000 0 



22,855 

28,503 



76,410 4 5 



REPAYMENTS within the Year. 



86 10 7 
155 13 4 
917 9 10 
675 3 10 



By Annuity, 
including 
Principal and 



2,012 11 8 

1,190 15 6 

140 2 10 
1,451 2 11 
40,717 12 10 
6,721 16 7 



2,440 9 8 | 3,197 8 11 | 63,021 4 11 



Office of Public Works, Dublin, ll</t May, 1874. 



W. B. Soady, Accountant. 
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(A 8.) ABTEtm 

Schedule.— Abstract of Final Awards, and Repayments 













f. 


Cost 




Increase 


~~ 







Counties. 


D W,u n 


Aroaof 

Catchment 


Injured^ Lands, 




Annual Letting 


Instalments 








tain Basin. 


or Imp 
Stat 
Meas 


te e<1 ' 


includi 




of these Lnn 

caused t> 
Drainage 


ds, 


half-yearly, 

SfiffiS 








Stat. Acres. 


A. 


„ „ 


£ 


, 


d. 








Ardee 

Armagh (Supplemental, 25 th Octo- 


Louth and Meath, 


18 Sopt., 1851, . 


78,000 


3,252 


0 11 


0 


12 


0 


1,751 10 


4 


Paid off. ' 


her, 1864) 


Galway, .... 


29 April, 1852, . 


13,120 


907 


0 39 


4 


4 


1 


339 2 


9 


90 9 6 


Blaokwater, . . . 

Borrisokane Supplemental, 5th 


Meath and Kildare, . 


16 March, 1840,. 


50,000 


3,827 


2 18 


2 


13 


8 


1,034 7 


9 


Paid off. 


March, 1855), . 


Tipperary, .... 


29 April, 1852, . 


20,550 


1,517 


0 30 


0 


5 


4 


505 ID 


5 


153 2 1 


Borris-in-Ossory, . 


Tipperary and Queen's, 


27 Sept., 1854, . 


35,840 


3,024 


3 27 


5 




1 


1,085 18 




361 11 o 


Boyne, 


Kildare, Meath, West-] 


31 April, 1856, . 


304,139 


0,779 


.1 18 


7 


18 


0 


1,058 15 


1 


745 2 8 


Ballybay, 


Roscommon, 


1 October, 1850, 


3,300 


414 


3 27 


1 


IS 


11 


124 0 


8 


Paid off. 


Brosno, (Ferhane div .) . 

Ballycasey ( Supplemental , 28 rd 


Westmeath and King's, 


18 April, 1800, . 


380,120 


11,098 


0 30 


8 


18 


4 


2,87] 0 


11 


1,350 14 0 


February, 1855), 


Tipperary, .... 


17 October, 1851, 


7,080 


753 


3 0 


4 16 


0 


225 12 


8 


08 13 1 


Ballinhasaig, .... 


Cork, 


13 „ „ 


23,500 


1,452 


3 5 


5 


0 


2 


447 8 


10 


212 19 2 


Ballinderry, .... 


Westmeath and King’s, 


30 April, 1850, . 


1,008 


311 


0 38 


3 


12 


5 


112 8 


0 


Paid off. 


Ballyteige, .... 


Wexford, , 


20 June, 1S55, . 


26,702 


2,993 


0 2 


14 


10 


0 


1,180 14 


8 


547 19 11 


BaUycowan, .... 
Broadlongh ( Supplemental , lOt 


Kildare, .... 


10 „ 1849, . 


1,000 


215 


2 20 


2 


10 


0 


58 17 


3 


Paid off. 


January, 1856), . 


Mayo, . 


20 October, 1850, 


1,000 


198 


3 10 


5 


11 


3 


78 19 


3 


Paid off. 


Boley (SupplcmentalGthApril, 185! 


Galway, . 


17 „ 1851, 


3,500 


083 


0 4 


3 


0 


11 


188 18 


11 


Paid off 


B allin akill, .... 


Meath. 


26 „ 1850, 


1,350 


430 


3 3 


2 


9 


10 


120 15 


8 


Paid off. 


Boardsmill 


Meath 


20 „ „ 


8,850 


1,428 


3 12 


2 


9 


2 


423 2 


1 


Paid off. 


Ballinaskea and Castlerickard, 


Meath, . 


20 „ „ 


3,900 


738 


0 20 


2 


15 


2 


205 7 


11 


Paid off. 


Balia, 


Mayo, . . . . 


0 April, 1857, . 


30,720 


1,709 


2 20 


9 


18 


10 


228 15 


3 


112 3 11 


Ballynahown, 


Westmeath and King's, 


14 „ 1852, . 


15,000 


2,032 


2 28 


3 


2 


10 


002 0 


8 


Paid off. 




Cavan, Fermanagh, Lei-} 


10 January, 1860 


) 


f 
















and V Drainage, and- 

Ballyeonnel, ) Water-power, ( 


trim, and Roscommon, f 
Cavan, Fermanagh, andf 
Leitrim, ) 


6 March, „ 

3 .. .. 


V 101,455 


) 0,379 

( 3 


1 34 

2 5 


S 


0 


8 


1,748 16 


10 


839 9 0 
25 15 10 


Bnrren, 

Cahore ( Supplemental , 26th Febru- 


Carlow and Kildare, . 


29 October, 1852,. 


40,000 


8,008 


0 6 


3 


0 


1 


2,589 19 


9 


929 12 2 


ary, 1857)', .... 


Wexford, . 


13 „ 1801, 


7,000 


017 


1 24 


0 


18 


4 


240 0 


2 


38 4 7 


Cappagh, 


Galway, .... 


27 March, 1857, . 


34,850 


2,577 


3 27 


0 


3 


1 


495 4 


1 


232 15 0 


Catnoge 


Limerick, .... 


22 „ 1852, 


01,184 


1,412 


0 7 


3 


1 


7 


010 8 


6 


Paid off. 


Clonakilty 


Cork, .... 


5 Sept., 1854, . 


2,000 


292 


0 30 


30 


19 


3 


_ 




394 11 1 


Cork Slob, 

Carriggower ( Supplemental , 22nd 


Cork, County of City of, 


29 April, 1852, . 


330 


214 


0 20 


27 


13 


0 


578 0 


10 


Paid off. 


October, 1861j, .... 


Wicklow, .... 


30 „ 1850, . 


12,000 


502 


0 31 


5 


5 


10 


274 16 


0 


Paid off 


Carrigans, 

Cnrraunboy ( Supplemental , 10 th 


Donegal, .... 


20 October, 1849, 


3,330 


034 


2 18 


3 


13 


6 


217 3 


8 


Paid off. 


January, 1856), 

Castlebar Lakes ( Supplemental,! th 


Mayo 


20 „ I860, 


200 


40 


0 31 


0 


16 


4 


19 6 


0 


Paid off. 


March, 1855), .... 
Cuilmore {Supplemental, 10th Ja- 


Do., .... 


20 April, 185J, . 


1,500 


185 


2 27 


9 


2 


9 


80 19 


1 


Paid off. 




Do., .... 


20 October, 1850, 


000 


57 


3 8 


5 


0 


8 


21 13 


0 


Paid off. 


Camoloon, 


Mayo 


20 „ 1850, 


400 


72 


3 37 


2 


18 


7 


27 0 


3 


7 8 1 


Carbury Mill-stream, . 
Carrorvmore Lake ( Supplemental. 


Kildare, .... 


19 „ 1849, 


1,600 


190 


0 20 


3 


1 


6 


44 10 


0 


Paid off. 


81st March, 1856), . 


Mayo, .... 


30 April, 1800, . 


800 


199 


2 30 


3 


19 


3 


54 18 


5 


Paid off. 


Clonlost, 


Westmeath, 


13 October, 1861, 


3,500 


648 


2 5 


3 


7 


9 


177 14 


5 


Paid off. 


Castlebemard 


King’s County, . 


30 „ 1856, 


38,000 


2,499 


8 27 


8 


17 


8 


709 1 


3 


337 0 0 


Cavetown, 


Roscommon, 


29 April, 1852, . 


8,000 


309 


0 87 


0 


o 


0 


117 1 


8 


65 18 8 


Curragha, 


Meath and Dublin, . 


30 „ 1850, . 


2,500 


407 


3 32 


3 


a 


0 


122 0 


7 


Paid off. 


Croghan, . 


Roscommon, 


29 „ 1802, . 


8,000 


847 


2 1 


4 


i 


0 


277 11 


6 


118 14 7 


Castlenurtyr, .... 


Cork, .... 


20 October, 1854, 


12,960 


1,114 


1 5 


6 


l 


8 


383 7 


4 


161 1 1 


Coolaney, .... 


Sligo, .... 


29 April, 1852, . 


90,744 


792 


3 18 


5 


16 


8 


241 2 


7 


119 8 0 


Crosslongh 


Mayo, .... 


3 „ 1855, . 


899 


91 


0 35 


4 


9 


0 


35 17 


1 


12 2 1 
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Drainage. — 5 & 6 Vic., c. 89. 
thereon, for the Year ending 31st March, 1874. 



" 







Portion of 














Repayments. 






































Expenditure, 

for all 

purposes. 






















Distnots. 




Remissions. 


Couuliesfor 
Public Works. 


charged on 




S|i 


Total 

31st March, 1873. 


ending 31st 
Moroh, 1874. 


| Total. 






- 




£ s. d. 


£ s. , 


d. 


£ 




d. 




£ s. 


d. 


£ s. d. 


£ s. 


d. 






22,280 5 8 


11,004 8 2 


1,305 0 


1 


9,920 1 


L2 


6 


- 


14,498 1 


2 


" 




2 


Ardea. 




4,081 5 10 


813 13 1 


220 12 


9 


3,000 


0 


0 


35 


4,415 2 


6 


1 14 7 


4,416 17 


1 


Armagh. 




12,115 10 0 


- 


1,839 15 


0 


10,270 


0 


9 


- 


10,178 13 


3 


- 


10,178 13 


3 


Blackwater. 




10,038 17 11 


3,009 17 11 


020 0 


0 


0,500 


0 


0 


48 


8,568 12 


0 


342 11 7 


8,911 3 


7 


Borrisolcane. 




20,020 5 1 


9,040 8 8 


970 10 


0 


10,000 


0 


0 


40 


14,233 7 


8 


049 9 11 


14,882 17 


7 


Borris-in-Ossory. 




50,080 11 0 


29,000 0 0 


5,124 18 10 


22,855 : 


12 


2 


48 


31,023 7 


9 


1,387 15 8 


33,011 3 


5 


Boyne. 




818 17 4 


- 


41 0 


2 


807 : 


LI 


2 


- 


1,101 13 


0 


- 


1,101 13 


6 


BaUybay. 




107,057 8 8 


08,117 8 8 


- 




39,540 


0 


0 


44 


30,493 19 


0 


2,471 4 0 


38,065 3 


6 


Brosna ( Ferbane div.) 




3,805 3 2 


019 9 10 


185 13 


4 


3,000 


0 


0 


48 


3,901 18 : 


11 


115 7 3 


4,017 0 


2 


Ballycasey. • 




7,844 17 1 


- 


508 8 


9 


7,270 


8 


4 


00 


10,259 13 


0 


354 10 0 


10,014 10 


0 


Ballinhassig. 




1,262 9 10 


- 


130 1 


3 


1,126 


8 


7 


- 


1,029 10 


2 


- ' 


1,020 10 


2 


Ballinderry. 




13,526 15 3 


20,000 0 3 


68 0 


0 


16,808 : 


15 


0 


48 


18,989 12 


10 


1,007 0 10 


20,050 13 


8 


Bollyteige. - 




720 3 2 


- 


87 9 10 


041 : 


13 


4 


- 


963 18 


8 


- 


963 18 


8 


Ballycowan. 




1,211 10 9 


200 1 3 


130 15 


0 


900 


0 


0 


- 


1,181 1 


1 


- 


1,181 1 


1 


Broadlaugh. 




2,220 14 2 


780 14 7 


139 10 


7 


1,300 


0 


0 


- 


1,758 3 


8 


- 


1,758 3 


8 


Boley. 




1,167 4 7 


- 


03 14 


3 


1,073 : 


10 


4 


- 


1,571 10 


5 


- 


1,071 10 


6 


Ballinaidll. 




' 4,191 0 3 


_ 


077 19 10 


3,513 


5 


5 


- 


5,019 12 


3 


- 


5,610 12 


3 


Boards mill. 




2,223 11 7 


- 


187 4 


1 


2,030 


7 


0 


- 


3,158 8 


7 


- 


3,158 8 


7 


Ballinaskea dSCastlerickard. 




18,213 15 2 


13,597 9 3 


716 5 


11 


3,900 


0 


0 


00 


4,280 13 


8 


810 17 5 


4,691 11 


1 


Balia. 




0,802 7 3 


- 


003 17 


7 


0,388 


9 


8 


- 


9,020 2 11 


- 


9,025 2 


11 


Ballynahown. 




228,65110 5 


198,651 10 5 


30,000 0 


0 


- 








30,000 0 


0 




30,000 0 


0 


i2jS£ 




53,723 5 7 


20,293 0 0 


2,208 8 


1 


24,412 


0 


0 


44 


26,548 15 




1,201 4 7 


27,810 0 


0 






- 


- 


- 










- 








20,079 9 11 


_ 


1,083 18 


9 


24,395 


11 


2 


- 


35,158 15 


1 


11 5 4 


35,170 0 


5 


Burren. 




4,315 14 11 j 


1,020 3 0 


45 11 


0 


3,250 


0 


0 


35 


3,785 10 


0 


72 2‘ 7 


3,857 12 


7 


Calxore. 




16,205 8 1 


8,729 8 J 


306 0 


0 


7,140 


0 


0 


48 


7,875 17 


7 


423 1 8 


8,298 19 


3 


Cappagh, 




4,487 11 9 


_ 


90 17 


11 


4,340 


13 


10 




0,340 7 


9 


- 


5,340 7 


9 


Camoge. 




11,734 5 10 


_ 


‘ 32 1 


3 


11,702 


4 


7 


- 


32 1 


3 


- 


32 1 


3 


Clonakilty. 




5,920 7 11 


_ 


- 




5,920 


7 11 


- 


8,144 16 


11 


- 


8,144 16 


11 


Cork Slob. 




3,237 8 4 


789 19 9 


102 10 


7 


2,344 


18 


0 


- 


3,054 7 


10 


- 


3,064 7 


10 


Corriggower. 




2,475 7 10 


_ 


141 5 


3 


2,334 


2 


7 


- 


3,552 14 11 


- 


3,552 14 11 


Corrigans. 




295 5 7 


08 10 3 


20 9 


i 


200 


0 


0 


- 


241 10 


0 




241 10 


5 


Currannboy. 




1,708 0 4 


1,419 3 2 


11 15 


7 


277 


7 


7 


- 


310 19 


7 


- 


310 19 


7 


Castlebar Lakes. 




320 13 0 


258 18 9 


18 8 


10 


49 


5 


11 


- 


119 8 


4 


- 


119 8 


4 


Cuilmore. 




602 13 5 


_ 


388 13 


1 


214 


0 


4 


- 


080 17 10 


2 16 


082 19 


3 


Camcloon. 




637 10 10 


_ 


34 18 


3 


002 


12 


7 


- 


914 11 


2 


- • 


914 11 


2 


Carbury Mill-stream. 




798 12 1 


297 5 0 


6 7 


1 


493 


0 


0 


•- 


049 10 


7 




649 10 


7 


Currowmore Lake. 




2,400 14 8 


- 


209 9 


5 


2,197 


4 10 


- 


3,344 14 


3 


- - ‘ 


3,344 14 


3 


ClonloSt. 




22,302 9 0 


12,408 11 11 


93 17 


7 


9,800 


0 


0 


44 


11,007 7 


7 


• 684 8 2 


11,751 15 


9 


C&sUebernafd. 




1,933 18 6 


_ 


_ 




1,933 18 


6 


- 


2,347 15 


1 


110 12 6 


2,458 7 


0 


Cavetown. 




1>2G4 5 9 


- 


_ 




1,264 


5 


9 


- 


1,877 18 


6 


- 


1,877 18 


6 


Currag'na. 




3,540 0 6 


- 


108 9 


5 


3,431 11 


1 


44 


5,008 17 


0 


220 8 9 


5,283 5 


9 


Ctoghan. 




7,389 19 6 


1,830 13 1 


013 6 


0 


4,940 


0 


0 


48 


0,509 11 


6 


338 19 9 


6,848 11 


. 3 


Castlemartyv. 




4,625 0 0 


- 


- 




4,025 


0 


0 


76 


4,986 3 


0 


241 10- 5 


5,207 13 6 


Coolaney. 


j 405 1 2 


53 1 2 






352 


0 


0 


44 


500 4 


2 


1 12 9 


j 507 16 1 1 j Crosslougli. 
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APPENDIX TO FORTY-SECOND REPORT OF THE [ 1873 - 74 . 

Schedule. — Abstract .of Final Awards, and Repayments 









Area of 


Flooded or 
Injured Lands, 
which have 
been Drained 
or Improved. 

Statnto 

Measure. 


per Acre 


Increase 


Amount of 
Instalments 


Dlstriots. 


Counties. 


made final. 




Drainego, 

including 

Interest, 

&o. 


of these Lands, 
oausedby 
Drainage. 


half-yearly, 

Si'EfS 








tat. Acres. 


A. n. p. 


£ s. d. 


£ s. d. 


* «■ 4 


Dungolman ( Supplemental , 10 th 
April, 1860) .... 


Westmeath and Longford, 


20 Sept, 1852, . 


28,000 


2,220 0 8 


4 12 1 


929 1 6 


Paid off. 


Ded, 


Meath and Westmeath, 


18 October, 1854, 


64,000 


4,409 3 30 


4 3 0 


1,584 8 9 


Paid off. 





Galway, .... 


7 Sept, 1857, . 


88,320 


5,505 0 31 


7 11 0 


1,004 10 0 


527 10 3 


Derryiin. ..... 


Fermanagh, . . . 


10 Dec., 1855, . 


3,000 


187 0 4 


4 4 3 


49 9 11 


Paid off. 


Drumbominy, .... 


Do., . 


30 April, 1850, . 


1,000 


134 2 5 


2 9 7 


30 11 0 


Paid off 


Dramcliff, 


Sligo and Leitrim, 


20 „ 1802, . 


14,204 


047 0 11 


6 18 11 


207 11 1 


99 0 0 




Galway, Mayo, & Roscommon 


26 „ 1800, . 


00,161 


4,837 1 10 


10 15 8 


1,051 1 11 


489 0 6 


Dunmorim (Supplemental, 30t7t 
September, 1868), 


Sligo, .... 


20 „ 1852, . 


7,680 


881 0 35 


5 4 11 


282 10 4 


95 17 4 


Derryholmes, .... 


King's, .... 


24 ,, „ . 


22,400 


5,000 1 0 


1 3 11$ 


958 1 4 


Paid off 


Eslin, ..•••• 


Leitrim, .... 


12 „ „ • 


10,840 


2,030 3 5 


4 18 


880 15 1 


390 11 2 


Pane (Supl., 1st July, 1854), . 


Louth, .... 


20 Sept, 1851, . 


87,400 


1,521 3 2S 


4 15 0 


533 2 7 


205 fl 10 


Fergus, 


Clare and Galway, . 


30 October, 1800, 


134,400 


7,301 2 20 


9 3 0 


1,752 0 3 


845 18 10 


Foramvell, 


Kildare, .... 


20 „ 1851, 


3,800 


050 1 35 


3 11 3 


203 1 11 


Paid off. 




Louth, Meath, Cavan, and) 
Monaghan, . . ) 


27 „ 1855, 


170,813 


(6,709 0 38 

t 0 2 0 


0 11 11 


1,904 17 0 


803 2 5 
7 10 U 


Gorteen, 


Kildare, 


16 June, 1840, . 


7,170 


1,440 0 12 


2 7 0 


438 0 2 


Paid off. 


Garr, 


Do., . . 


1 October, 1850, 


3,000 


044 0 23 


3 12 8 


282 10 8 


Paid off. 


Glenarriff ( Red Bay), . . 


Antrim, 


30 „ 1801, 


9,200 


526 0 30 


0 7 2 


214 12 4 


105 13 ■ 0 




Leitrim, . 


16 Sept., 1850, . 


3,520 


304 1 20 


3 0 8 


144 10 9 


Paid off. 


(Drainage, 

- Hind River 1 Navigation aba it- 
(_ doned, ... 
Hermitage, .... 


Roscommon, 


11 July, 1856, . 


10,000 


2,000 2 32 


0 11 3 


703 6 5 


300 4 8 


Kildare, . 


16 June, 1840, . 


000 


150 1 3S 


1 10 5 


26 13 11 


Paid off. 


Inny, 

Kilmannock, (Supplemental, 18 


Longford and Westmeath, 


13 October, 1850, 


231,110 


0,800 1 0 


8 7 8 


1,400 9 6 
702 0 ]. 


025 2 0 
Paid off. 


August, 1864), . 


Wexford, . 


20 „ 1840, 


8,532 






Kiliimor (gf- . i 


Galway, 

Do., 


29 March, 1850, 


| 40,341 


(6,344 3 15 
\ 12 0 


8 0 1 


1,509 13 1 
- 


722 2 11 
3 1 9 


Kilmaine (Supplemental, 13e 














185 11 10 


March, 1863), . 


Mayo, 


29 April, 1851, . 


10,000 


1,129 3 30 


0 10 3 




(Lands, 

Kilbeggan | MfllS) ’ . 


Westmeath and King's, 
Do., 


15 October, 1857, 


88,030 


5,408 2 15 
15 2 4 


5 0 0 


975 0 9 


| Paid off. • 


Kilbride, .... 


Kilkenny and Tipperary, 


6 „ 1855, 


8,000 


2,153 0 15 


3 11 0 


505 14 8 


Paid off. 


Kilmnrry, .... 


Meath, 


30 July, 1810, 


2,000 


300 1 22 


2 7 0 


143 10 1 


Paid off. 


Kill, 


Cavan, 


17 August, 1855, 


17,000 


030 3 0 


4 8 0 


101 6 2 


30 11 1 


Kilcook, ... 


Meath, 


16 Sept., 1800, . 


3,230 


491 3 11 


3 13 4 


196 4 1 


07 15 1 


Kinmeen 


Fermanagh, 


2 „ „ . 


1,000 


67 3 31 


2 15 7 


28 2 9 


Paid off. 


Kilmaganny 


Kilkenny, . 


13 „ 1855, . 


18,000 


2,821 2 0 


3 15 5 


499 0 5 


228 4 3 


Keenagb, .... 


Longford, . 


7 April, 1858, . 


18,000 


1,758 3 0 


0 0 6 


317 15 2 


153 0 6 


Longb Aliok (Supplemental, 30 
September, 1868), 


Mayo, 


30 1850, 


0,064 


921 2 30 


2 19 10 


240 19 7 


Paid off- 


Longford, . . . . 

Lorrha ( Supplemental , S9t h Apri 


Longford, . , 


12 „ 1859, 


72,320 


3,972 2 29 


10 13 11 


1,300 7 9 


. 025 17 2 
Paid off. 


1867), .... 


Tipperary, . 


8 Ootober, 1850 


8,900 


1,057 1 13 


3 5 3 




Loughnasaggart, . , 


Meath and Westmeath, 


6 Sept., 1849, 


2,500 


103 1 38 


3 9 9 


59 11 4 


Paid off. 


Longb Gara and Mantna, . 

IojeI. ! fZ^S'in 

abandoned, 


Mayo, Roscommon,* Sligo 


28 April, 1858, 


128,000 


4,719 2 20 


5 3 11 


757 5 2 


360 4 


Cavan,Leitrim, & Longford 


20 October, 1859 


260,480 


10,537 2 8 


10 8 4 


2,500 14 4 


1,200 3 


Lougbans, .... 


Kilkenny, . 


26 Sept, 1854, 


3,500 


548 1 2 


7 8 8 


214 4 4 




( Navigation , 


Antrim, Armagh, . Down, 


18 Feb., 1859, 




( - 




• -r 


Paid off. 
3,782 13 
12 6 


Lough Neagli 1 Drainage, and 


Londonderry, and Ty- 


4 April, „ 


11411321 


J 20597 2 32 


5 14 ( 


0,879 0 


) Water-power, 


rone, . .... 


1 - 


) 


1 - 


- 


- ' 
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thereon, for the Year ending 31st March, 1874 — continued. 



- 


| Total 






Portion of 
Total 


Torti 
of To 


on 




|3 


Repayments. 






Eipendituri 




Remissions 




charged to 
Counties for 
Public Works. 


charged on 




11? 

if 


31st March, 1873. 


ending 31st 
March, 1874. 


Total. 


Districts. 




£ s. 


A 


£ s. 


tl. 


£ s. 


<1. 


£ 


*. 


d. 




£ 


s. 


<2. 


1 £ 8. 


d. 


£ 8. 


d. 






10/587 1 10 


2,251 0 


4 


335 12 


« 


8,000 


0 


0 


- 


10,870 


C 


3 






10,879 0 


2 


Duiigolman. 




20,783 12 


7 


4,080 18 


3 


2,090 17 


4 


13,700 


0 


0 


- 


19,721 


17 


4 


- 




19,721 17 


4 


Deel. 




42,000 12 


0 


26,793 3 


2 


820 0 


7 


15,340 


0 


o 


44 


17,420 


19 


4 


998 10 


8 


18,410 10 


0 


Dunkellm. 




787 14 


0 


487 14 


0 


- 




300 


0 


0 


- 


399 


16 


5 


- 




899 16 


5 


Derrylin. 




333 8 


9 






- 




333 


8 


9 


- 


454 


2 


9 


- 




454 2 


0 


Drumbominy. 




4,070 7 


9 


- 




224 7 


8 


3,840 


0 


1 


70 


4,304 


18 


10 


254 11 


4 


4,619 10 


2 


Drutncliff. 




53,008 10 10 


37,159 9 


9 


1,749 10 


1 


15,000 


0 


0 


48 


16,308 


9 


5 


972 14 


7 


16,371 4 


0 


Donmore. 




4,733 15 


G 


1,322 14 


8 


110 0 10 


3,301 


0 


0 


33 


4,093 


2 


0 


190 13 


1 


4,783 15 


1 


Dunmoron. 




7,100 4 


G 


- 




487 10 


7 


6,708 


7 11 


- 


8,892 


19 


1 


- 




8,892 10 


1 


Derryholmes. 




11,356 0 


3 


- 




077 10 


2 


10,778 


10 


1 


- 


14,400 


4 


7 


- 




14,460 4 


7 


Eslin. 




8,155 15 


0 


1,000 0 


0 


920 3 


1 


0,229 


12 


5 


- 


9,083 


7 


9 


210 15 


4 


10/200 3 


1 


Fane. 




08,010 8 


8 


42,977 7 


0 


433 1 


8 


24,000 


0 


0 


44 


22,401 


17 


0 


1,404 0 


1 


23,980 0 


7 


Fergus. 




3,475 1 


8 


- 




07 2 


7 


3,407 


19 


1 


- 


5,054 


4 


0 


- 




5,054 4 


0 


ForanwelL 




47,800 18 10 


22,800 18 


10 


2,803 0 


0 


22,000 

200 


0 

0 


0 

0 


30 


33,108 


0 11 


916 14 


0 


34,024 14 11 


Glyde.' 




3,526 4 


11 


- 




139 10 


4 


3,38G 


14 


7 


- 


4,507 


1 


5 


- 




4,567 1 


5 


Gorteen. 




3,810 12 


8 


- 




385 12 


0 


3,431 


0 


a 


- 


5,303 


4 


3 


- 




5,303 4 


3 


Garr. 




3,345 4 


4 


- 




- 




3,345 


4 


4 


50 


4/287 


10 


10 


106 2 


4 


4,453 10 


2 


Glenarriff. 




1,010 12 


9 


- 




87 10 


9 


023 


2 


0 


- 


1,298 


8 11 


- 




1,298 8 11 


Headford. 




21,101 13 , 


2 


0,040 17 


1 


1,410 10 


1 


10,650 


0. 


0 


44 


13,471 


ID 11 


Oil 14 


0 


14,083 13 


11 


Hind Hirer. 




280 10 


1 


- 




13 5 : 


10 


273 


10 


3 


- 


414 


0 


9 


- 




414 0 


9 


Hermitage. 




58,208 3 


3 


43,440 18 


7 


701 4 


8 


14,000 


0 


0 


30 


17,149 


14 


4 


1,090 4 


11 


18,245 19 


3 


Inny. 




0,830 13 


7 


2,000 0 


0 


- 




7,830 13 


7 


- 


10,343 


6 


1 


- 




10,343 6 


1 


ICiLmannock. 




55,040 17 10 


31,593 10 


3 


2,357 1 


7 


21,000 

00 


0 

0 


SI 


44 


27,144 


6 10 


1,303 5 


10 


28,447 12 


8 


Killimor. 




10,000 10 


1 


3,747 5 


2 


243 4 11 


7,000 


0 


0 


40 


10,021 


11 


6 


280 14 


9 


10,308 0 


3 


Kilmaine. 




29,059 8 


7 


10,818 0 


4 


I 




8,850 15 
1,290 4 


01 

3J 


- 


12,713 


16 


2 


- 




12,7.18 10 


2 


Kilbeggan. 




8,058 3 


5 


;3,725 14 


8 


332 8 


9 


4,000 


0 


0 


- 


5,567 


17 


4 


- . 




5,607 17 


4 


Kilbride. 




038 13 


3 






55 14 


9 


882 


18 


0 


- 


1/280 


5 


6 


- 




1/286 5 


5 


Kiltnnrry. 




2,709 4 


7 


1,799 4 


7 


- 




1,000 


0 


0 


40 


1,109 


17 


11 


47 7 


7 


1/217 5 


6 


Rill 




. J -880 3 


9 


01 0 


4 


17 14 


0 


1,801 


9 


5 


- 


2,682 


11 


9 


- 




2,682 11 


9 


Kiloock. 




244 10 


4 


- 




- 




244 10 


4 


- 


333 


3 


10 


- 




383 3 : 


10 


Kinmeen. 




10,984 18 10 , 


3,647 6 


0 


337 7 10 


7,000 


0 


0 


48 


7,983 4 


0 


260 17 


7 


8,244 1 


7 


Kilmaganny. 




10,829 6 


7 


0,140 3 


11 


230 2 


8 


4,450 


0 


0 


44 


4,826 


16 


4 


238 19 


9 


5,065 16 


1 


Keenagh. 




4,119 19 


1 


1,997 11 


2 


122 7 


11 


2,000 


0 


0 




2,782 


4 


9 






2,782 4 


9 


Lough Alick. 




44,924 13 


7 


24,299 2 


7 


2,425 11 


0 


18,200 


0 


0 


44 


20,445 


9 


8 


1,091 6 


7 


21,586 16 


3 


Longford. 




3,504 19 


3 


649 19 


3 


55 0 


0 


2,800 


0 


0 ' 


- 


3,780 12 


3 


- 




3,780 12 


3 


Lorrha. 




683 14 


6 






0 6 


0 


674 


8 


6 


- 


839 16 


8 


- 




l 839 16 


8 


Loughnasaggart. 




24,797 4 


8 


14,111 6 


4 


35 18 


4' 


10,650 


0 


0 


44 


11,028 


0 


4 


706 0 


4 


11,732 9 


8 


Lough Gara and Mantna. 




H1A71 18 


9 


74,784 0 


2 


1,312 18 


7 


35,075 


0 


0 


44 


34,740 16 


8 


2,871 4 


7 


37,112 1 


3 


Loughs Oughter,Gowna,4:c. 




4,167 7 


4 


2,273 7 


4 


94 0 


0 


1,800 


0 


0 


40 


2.516 11 


1 


85 6 


6 


2,600 17 


7 


Loughans. 




106,174 10 4 
158,565 4 6 
357 17 10 


09,077 17 
40,051 10 


10 

0 


37,096 12 
8,513 14 
Mill 


6 

0 


110,000 0 
357 17 


0 

10 


441 

44) 


37,096 12 
115,580 14 


0 

9 


7,356 17 


8 


37,096 12 
1 122,037 12 


0 

5 


IS- 



F 2 
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APPENDIX TO FORTY-SECOND REPORT OF THE p 873,74 

Schedule.— Abstract of Final Awards, and Repayment 











Area of 


Cost 




Amount of 
Instalments 






Date when 


Area of 


Injured Lands, 


per Aero 
of the 


Annual Letting 
Value 

of theee Lands, 
caused by 
Drainage. 


Districts. 


Counties. 


Awards 
made final. 


Rain Basin. 


been Drained 
or Improved. 

Measure. 


including 

Interest, 


Payable 1 

half-yearly, 

sasa 








..... 


A. It. P. 


£ S. d. 


£ s. d. 




Leesborough, .... 


Monaghan, 


20 Dec., 1865, . 


11,922 


728 2 27 




221 11 i) 


103 3 3 




Meath, .... 


15 Oct., 1851, . 


2,396 


489 0 34 


5 0 1 


140 4 8 


09 2 fl 


Lough Dalla ( Supplemental , 10th 
October, 1861), 


Mayo, .... 


29 „ „ 


4,500 


!IS3 0 15 


2 13 10 


261 16 2 


Paid off. 


Lavally, 


Galway, 


27 „ 1850, . 


28,100 


1,940 2 0 


7 ID 2 


304 9 8 


146 3 0 


Lough Mask) Navigation aban - ) 
and doned , . f- 


Mayo and Galway, . 


14 Jan., 1858, . 


225,000 


5,805 0 13 


10 13 5 


025 10 0 


302 1 3 ! 


River Robe ) Drainage, . ) 














1 


Loughs Cor- t Navigation, f 


County of the Town of ( 
Galway, and Counties -( 


SO June, I860,. 
29 Sept., „ 


[780,000 


[5,032 2 4 


22 13 10 


1,861 4 2 


Paid off 
835 14 1 


and Carra, ) Mill-Power, 1 


of Galway and Mayo, ( 


4 April, 1860, . 




l -0 1 19 






480 11 0 




Galway, .... 


18 October, 1851, 


2,400 


498 1 U 


3 2 0 


112 16 8 


48 7 2 


Lough Lannagh, .... 


Mayo, .... 


7 April, 1857, . 


21,440 


1,700 2 5 


9 10 9 


241 13 0 


117 10 0 


Moyonr (Supplemental, 12th April, 


Do 


26 October, 1850, 


0,000 


1,040 3 11 


7 8 5 


553 8 4 


Paid oB. 


Mullafarry ( Supplemental , 105 h Oc- 
tober, 1861) 


Do 


30 April, „ . 


2,210 


320 0 15 


2 12 4 


117 5 1 


Paid off 


Miles and Templebryan, 


Cork, .... 


29 „ 1852, . 


10,285 


259 1 29 
74 3 13 


0 2 0 


94 14 2 


45 15 2 
Paid off. 


mtary, 1866), .... 


Mayo, .... 


26 October, 1850, 








Maghera, 

Moyne and Crosspatrick ( Supple - 


Down, .... 


30 „ 1851, 


19,000 


393 1 22 
90 1 32 


3 11 0 
7 0 11 


147 3 0 
50 16 10 


Paid off, 
Paid off. 


mental, lOtft October, 1861), 


Mayo, .... 


30 April, 1850, . 




Monivea, 


Galway, .... 


24 „ 1857, . 


54,000 


1,481 0 0 


10 11 7 


305 7 4 


146 9 9 


Robber, 


Meath, .... 


20 Sept., 1851, . 


40,000 


1,307 1 3 


0 3 11 


580 13 2 


Paid off. 


Oranhill (Supplemental, 18th Feb-\ 
ruary, 1867) 


Galway, .... 


4 April, 1840, . 


{|£ 


j 074 0 10 


3 15 7 


315 10 1 


Paid off 


Owenabrockagh (Supplemental, 














Paid off. 


18th March, 1855), . 


Mayo 


20 October, 1850, 










Owenkeagh 


Cork, .... 


30 April, „ . 


15,700 


303 2 35 


3 14 


99 9 10 


41 15 1 


Quin, 


Clare 


25 October, 1854, 


37,120 


4,305 0 29 


4 8 1 


1,032 15 3 


450 8 6 


Red Bog, 

Rath, or Clooneen (Supplemental, 


Meath, .... 


6 Sept., 1840, . 


3,000 


241 2 8 


3 14 4 


75 8 5 


Paid off. 
167 8 11 


31st March, 1856), . 


Longford and Westmeath, 


30 „ 1852, . 


15,000 


1,157 3 35 


5 4 10J 


401 16 10 


Ratooragh, 


Cork, .... 


13 October, 1851, 


2,780 


244 1 0 


3 10 0 


61 7 11 


23 9 1 


Rinn and Blaokriver, . 


Leitrim and Longford, 


20 April, 1859, . 


74,000 


4,095 2 20 


G 12 10 


1,070 5 2 


515 16 5 


Strokestown, 


Roscommon, . . 


11 July, 1850, . 


70,000 


7,47 S 2 21 


5 8 8 


1,704 17 10 


741 5 4 




Mayo and Galway, . 


15 April, 1857, . 


27,000 


3,207 0 5 


0 4 10 


443 19 10 


215 15 2 


““(KSeJS:: 


King’s and Tipperary, 

Do., .... 


26 „ 1853, . 


| 35,840 


(1,288 3 7 
\ 3 10 


0 0 11* 


434 19 7 


160 4 8 
4 8 10 


Shandon, 


Waterford, 


13 October, 1801, 


100 


43 1 15 


15 4 10 


57 8 7 


22 17 2 


Shandrunt, . . : 

Sow (Supplemental, 23 rd March, 


Mayo, . 


30 April, 1800, . 


700 


132 1 30 


0 7 7 


Paid off. 


24 13 1 
290 19 0 


1850) 


Wexford, . 


26 „ 1803, . 


14,000 


1,983 0 10 


4 4 10 


009 9 5 


Shanagolden (Award abandoned), 
Saleen Lough (Supplemental, 25th 








- 


" 


“ 


40 1 9 


' April, 1868), .... 


Mayo, . 


29 April, 1851, . 


2,850 


000 3 14 


3 4 11 


259 3 10 


Turloughmore, .... 


Galway, . 


28 Jime, 1855, . 


212,480 


8,180 3 20 


7 5 7 


1,096 2 9 




Templemore (Lands, . 
(New award) (Mills, . 


Tipperary, 
Do., . 


1 1 July, 1854, . 


33,000 


(3,394 0 21 


4 7 3 


1)363 6 10 


334 17 0 
Paid off 


Tawnawoggaun ( Supplemental, 31st 
March, 1856), .... 


Mayo 


26 October, 1850, 


2,200 


294 1 0 


4 0 1 


82 10 10 


Paid off. 


Wilkinstown, .... 


Meath, . 


19 „ 1849, 


10,600 


700 2 37 


2 4 10 


217 10 8 


Paid off 


Wottonstown, .... 


Louth, .... 


20 Sept, 1851, . 


0,300 


316 1 17 


3 4 7 


00 15 8 


Paid off. 


■Youghal, . , . . 


Cork, . ... 


18 Feb., 1857, . 


1,547 


224 0 0 


101 13 7 


500 0 0 


Paid off. 












Average, 












6,358,308 


266,736 2 4 


8 11 4 























Office of Public Works, Dublin, 1 \th May, 1874. 
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1873-74-] COMMISSIONERS OF PUBLIC WORKS, IRELAND, 

thereon, for the Year ending 31st March, 1874 — continued. 



Tots! 

Anonnt of 
purposes. 


Freo Grants 




Portion of 

Total 

Expenditure 
Public Works. 


Portic 




til 


Itepaymenta. 




liemissions 




Expenditure 
charged on 
Lauds. 


'ii'i 

*11 

4|| 


Total 

31st March, 1873. 


ending 31st 
March, 1874. 


Total. 


Districts. 


£ J. 
0,081 8 


d. 

2 


£ s. 
2,833 16 


d. 

0 


£ s. 
247 11 


d. 

5 


£ 

3,000 


s. d. 
0 O 


' 44 


£ 5. 

3,850 0 


d. 

0 


£ s. 
101 4 


d. 

11 


4,017 0 


d. 


Leesborougk. 


2,753 19 


8 


- 




157 18 


0 


2,590 


1 2 


72 


3,101 4 


0 


100 13 


5 


3,207 18 


a 


Lough Crew. 


2,830 11 


9 


371 0 


11 


191 1 


10 


2,274 


0 0 


- 


3,300 2 


3 


- 




3,369 2 


3 


Lough Delia. 


15,826 8 


8 


11,190 17 


O 


379 11 


8 


4,250 


0 O 


44 


5,107 10 


7 


273 8 


5 


6,431 8 


0 


Lavally. 


3,713 4 10 
03,006 11 7 


3,713 410] 
51,754 8 21 


1,412 3 


5 


10,000 


0 0 


00 


10,600 3 


2 


0X7 11 


4 


11,270 14 


0 


Lough Mask & River Robe. 


102,289 10 
110,854 5 
30,938 18 


4 

o) 


87,400 10 
110,012 8 


4 

2 f 


14,883 0 
2,511 3 


O 

4 


20,400 

11,309 


O 0 
13 0 


501 
40 1 


14,883 0 
37,740 7 


0 

8 


2,050 .3 


9 


14,883 0 
40,299. 11 


0 

5 


f Loughs Cor- ] Navigation, 
-1 rib, Mask, Y Drainage, dt 
l ’ and Carr a, J Mill Power. 


1,040 10 


11 


- 




- 




1,545 


15 11 


52 


2,074 0 


2 


94 10 


3 


2,168 10 


6 


Lisduff. ■ 


18,440 7 


4 


13,030 0 


8 


1,300 0 


8 


4,100 


0 0 


00 


4,040 14 


4 


288 11 


7 


0,285 5 : 


11 


Lough Lannagh. 


8,764 1 


2 


3,724 1 


o 


1,039 19 


» 


4,000 


O 0 


- 


0,227 8 : 


10 






0,227 8 


lo 


Moyour. 


086 13 


0 


243 0 


5 


134 3 


7 


00!) 


0 O 


- 


032 3 


3 


- 




932 3 


3 


Mullafarry. 


1,892 6 


3 


" 




09 15 


0 


1,322 


0 0 


- 


1,074 0 


0 


97 4 


11 


2,071 11 


B 


Miles and Templebryan. 


847 7 


4 


33 15 


2 


.13 12 


2 


300 


O 0 


- 


302 19 


8 


- 




302 10 


8 


Mollawn. 


1,897 12 


1 


- 




- 




1,307 


12 1 


- 


1,803 15 


-1 


• - 




1,803 ID 


1 


Maghera. 


702 13 


9 


219 12 


3 


23 1 


0 


460 


0 O 


- 


632 14 


7 


- 




032 14 


7 


Moyne and Crosspatrick. 


18,696 1 


1 


10,575 8 


2 


1,228 12 


11 


5,002 


0 «0 


00 


5,064 7 


0 


280 17 


O 


0,246 4 


0 


Monivea. 


7,634 3 


4 


- 




580 17 


11 


7,053 


5 5 


- 


10,989 18 


8 


- 




10,980 18 


8 


Nobber. 


3,871 10 


2 


1,031 0 


0 


190 10 


2 


2,050 


0 O 


- 


4,080 12 


9 


- 




4,080 12 


9 


Oranhill. 


3,104 0 


7 


1,503 9 


8 


00 15 


11 


1,500 


0 O 


- 


1,879 15 


8 


- 




1,879 15 


8 


Owenabroekagh. 


1,277 7 


3 


- 




70 11 


7 


1,200 


15 8 


44 


. 1,800 2 


6 


• - 




1,809 2 


6 


Owenkeagh. 


20,080 0 


2 


5,007 0 


10 


1,078 18 


4 


14,000 


0 0 


48 


17,037 4 


-7 


839 10 


2 


18,877 0 


9 


Quin. 


004 19 


11 


- 




00 10 


11 


-808 


0 0 


- 


1,347 14 


0 


' - 




1,347" 14 


'0 


Bed Bog. 


6,671 0 


4 


1,471 18 


3 


509 8 


1 


4,000 


0 0 


32 


7,142 8 


8 


- 




7,142 8 


8 


Bath, or Clooneen. 


028 7 11 


- 




- 




028 


7 11 


80 


985 17 10 


44 4 10 


1,030 2 


8 


Eatooragh. - 


33,750 11 


1 


10,470 10 


10 


2,270 14 


3 


15,000 


0 0 


44 


16,987 9 


0 


869 0 


3 


17,856 9 


3 


Binn and Black river. 


42,097 0 


1 


18,098 0 


9 


1,858 5 


3 


21,041 


0 1 


44 


20,407 11 


1 


1,293 10 


6 


27,701 7 


7 


Stvokestown. 


30,578 10 


3 


22,141 19 


2 


032 0 


1 


7,500 


0 0 


60 


8,140 8 


2 


296 3 


10 


8,436 12 


0 


Shrule. 


8,381 2 


9 


2,794 12 


10 


414 9 


11 


5,000 

172 


0 0 
0 0 


401 

80/ 


7,092 7 


10 


304 12 


11 


7,397 0 


9 


Shinrone. 


1,030 12 


0 


- 




370 0 


0 


060 12 0 


- 


1,343 8 


0 


22 14 


8 


1,300 2 


8 


Shan don. 


712 10 


3 


- 




- 




712 


10 3 


- 


977 5 


9 


- 




077 5 


9 


Shandrum. 


8£25 0 


3 


1,900 1C 


4 


415 12 11 


0,500 


0 0 


44 


9,258 5 


3 


_ 




9,258 5 


3 


Sow. 


3,741 8 


4 


3,513 12 


11 


227 15 








- 


227 15 


5 


- 




227 15 


5 


Slianagolden. 


3,070 18 


11 


493 15 


5 


135 18 


6 1 


2,441 


0 0 


28 


3,109 14 


3 


70 12 


10 


3,230 7 


1 


Saleen Lough. 


00,832 9 


1 


30,705 18 


11 


1,126 10 


2 


23,000 


.0 0 


48 


27,110 4 


9 


1,765 8 


8 


28,881 13 


5 


Turloughmore. 


15,908 16 


6 


7,030 12 


3 


1,008 3 


2 


7,500 

280 


0 0 
0 0 


:) 


11,180 15 


8 


- 




11,180 10 


3 


Tempi ent ore. 


1.334 0 1 0 


178 8 


0 


155 12 


4 


1,000 


0 0 


_ 


1,458 14 10 


- 




1,458 14 


10 


Tawnawoggaun. 


1,764 0 


0 


- 




100 17 


7 


1,573 


2 5 


_ 


2,451 17 


5 


- 




2,451 17 


0 


Wilkinstown. 


1,102 13 


0 


_ 




80 17 


7 


1,021 


15 5 


- 


1,600 0 


8 


- 




1,699 0 


8 


"Wottonstown. 


22,890 2 


7 


15,890 2 


7 


" 




7,000 


0 0 




8,157 .10 


7 


- 




8,157 10 


7 


Yougkal. 


2,300,612 12 


4 


1,337,868 12 8 


152,180 12 


8 


000,503 


7 5 




1,153,842 16 10 


40,717 12 10 


|l, 194,200 9 8 





W. B. Soadt, Accountant. 
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APPENDIX TO FORTY-SECOND REPORT OF THE [1873-74. 

(A S.) Arterial Drainage 

These WorkB are executed under District Boards in 
Schedule, — Abstract of Final Awards, and Repayments 









Area of 




Cost 


Increase in 


the 




— 


Districts. 


Counties. 


Date when Awards 
made final. 


Injured Lauds, 
which hare 
been Drained 
or Improved. 
Statute Measure. 


per Acre 
of the 
Drainage, 
including 
Interest, .fee. 


Annual Letting 
Valne 

of these Lands, 
caused by 
Drainage. 


Instalments 
payable 
half-yearly, 
to repay Cost 
with Interest. 










A. 


p 


£ 


s. d. 


£ s. 


d. 




~~ 


Athboy River, . 


Mcatli, 


4th April, 1869, . 


1,388 


0 27 


8 


0 5-J 


569 16 


6 


362 2 2 




Brickey River, 


Waterford, 


20th Sept., 1870, 


829 


1 20 


* 


4 3 


297 2 


1 


f 14 19 9 
( 129 12 2 




BaUynacarrig, 


King’s and Queen’s, . 


9th April, 1868, . 


2,502 


1 23 


2 


7 5$ 


516 14 


0 


194 4 0 




Clodiagh "River, . 


Tipperary, 


30th May, 1872, 


1,657 


1 4 


4 


3 7 


398 6 


7 


1 8 17 4 
\ 220 15 10 




Connell, .... 


Kildare, . 


19th Jan., 1870, . 


747 


2 0 


3 


6 5 


171 12 


2 


f 6 16 0 

\ 77 1 5 




Doohyle, .... 


Limerick, . 


9th Oct., 1871, . 


409 


2 32 


6 


2 7 


145 9 


2 


f 19 3 8 
l 71 9 9 




Elphin, .... 


Roscommon, 


26th Mar., 1872, 


3,395 


3 12 


4 


11 2 


1,036 1 


10 


| 34 18 9 




Gully, 


Queen’s, . 


4th Oct., 1873, . 


1,064 


0 10 




- 


242 13 


9 


) 8 18 9 




Kilmastulla, 


Tipperary, 


26th July, 1870, 


1,681 


1 18 


6 


10 7 


582 12 


2 


f 34 2 11 
( 332 0 2 




Quinagh, .... 


Carloiv, 


19th Jan., 1870,. 


680 


3 0 


3 


13 5£ 


208 1 


5 


81 5 7 




Rathdowney, 


Queen’s, . 


9th Oct., 1868, . 


413 


1 39 


6 


6 l 


189 0 


4 


86 1 5 




Sixmilebridge, 


Clare, 


4th April, 1871, . 


2,595 


0 4 


7 


13 2 


1,229 14 


11 


f 12 4 8 




Silver River, 


King’s, Westmeath, . 


8th Oct., 1870, . 


1,092 


2 30 


3 


12 8 


215 30 


9 


/ 0 6 7 
( 128 16 6 








Total, 


18,457 


2 19 




5,802 15 


8 


3,088 12 3 












Arterial Drainage Works 


in progress, 


Baltracey, .... 


Kildare, .* 


_ 




_ 




_ 










Boolinarrig, 


King’s, 


_ 




_ 




_ 










Camoge, .... 


Limerick, . 


_ 








_ 






_ 




Derrinlough, 


King’s, 


_ 




_ 




_ 


_ 








Douglas River, . 


Carlow, 


_ 




_ 




_ 










Frankford River, 


King’s, . 


_ 




_ 














Island Lake and Glore 


Mayo, 




















River. 




















Inny, Upper, 


Meath, Westmeath, 






















Longford, Cavan. 




















Mulkear, .... 


Limerick, . 


_ 








_ 






_ 




Parsonstown, 


King’s and Tipperary, 


- 




- 




_ 


_ 




- 




River Torrent, . 


Tyrone, 


- 




- 




- 


- 




- 






Total, . 






















Awards as above, . 




- 




- 


- 










Total charge against districts, 


- 




- 


- 





■Office of Public Works j Dublin, lltAJfay, 1874;. 
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Jg , 3 -74.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 
26 & 27 Vic., c. 88, &e. 

accordance with tbe Provisions of the above Acts. 

thereon, for the Year ending 31st March, 1874. 



Expenditure, 


Portion of 
. Total 


Portic 


n of 




fif 


Repayment. 




including interest, 

to date of 
Award. 


charged to 
Counties for 
Public Works. 


Expenditure 
charged on Lands. 


Is a 
ssl 

s Ii 


To 

31st March, 
1873. 


For year 
ending 31st 
March, 1874. 


Total. 


Districts. 


£ S. 

11,141 16 


d. 

2 


£ s. d. 


£ 

11,141 


1G 


d. 


44 


£ S. 

2,534 15 


d. 

2 


£ 

724 


s. 

4 


d. 

4 


£ 

3,258 


19 


d. 

6 


Athboy Biver. 


i 4,323.12 


0 


- 


4,32.3 


12 


0 


30 

44 


j- 635 7 


8 


345 


15 


10 


981 


3 


6 


Brickey River. 


5,975 9 


1 


- 


5,975 


9 


1 


44 


1,730 14 


6 


449 


7 


5 


2,180 


1 


11 


Ballynacarrig. 


| 6,938 11 


6 


- 


6,938 


11 


G 


20 

44 


1 277 11 


4 


641 


1 


4 


918 


12 


8 


Clodiagh River. 


| 2,482 13 


0 


- 


2,482 


13 


0 


20 

44 


1 501 4 


3 


169 


15 


1 


670 


19 


4 


Connell. 


J 2,513 8 


0 


- 


2,513 


6 


0 


20 

44 


j- 272 0 


2 


153 


8 


4 


425 


8 


6 


Doohyle. 


j 15,940 17 


0 


458 0 0 


15,482 


17 


0 


201 
44 j 


1,438 8 


5 


1,130 


6 


0 


2,568 


14 


5 


Elphin. 


| 4,511 11 


6 




4,517 


11 


6 


- 


- 




151 


0 


2 


151 


0 


2 


Gully. 


1 10,980 7 


8 


- 


10,980 


7 


8 


301 
44 j 


2,393 17 


0 


616 10 


4 


3,010 


7 


4 


Kilmastulla. 


2,500 18 


8 


- 


2,500 


18 


8 


44 


487 13 


6 


162 


11 


2 


650 


4 


8 


Quinagh.. 


2,648 6 


3 


- 


2,648 


6 


3 


44 


718 18 


0 


169 


16 


2 


888 


14 


2 


Rathdowney. 


120,328 13 


11 


424 1 8 


19,904 


12 


3 


30\ 
44 1 


2,930 18 


8 


1,394 10 


6 


4,325 


9 


2 


Sixmilebridge. 


1 3,971 2 


9 


- 


3,971 


2 


9 


30 

44 


Jeio ii 


8 


293 


9 


11 


904 


1 


7 


Silver River. 


94,26 3 5 


6 


882 1 8 


93,381 


3 


10 


- 


14,532 0 


4 


6,401 


16 


7 


20,933 


16 


11 





shotting the Issues made to 31st March, 1874. 



6,809 


0 


0 


_ 


_ 


- 


_ 




_ 




- 




Baltracey. 


J ,800 


0 


0 


- 


- 


_ 


- 




- 




- 




Boolinarrig. 


7,000 


0 


0 


_ 


_ 


_ 


- 


200 


0 


0 


200 0 


0 


Camogc. 


1,600 


0 


0 


_ 


_ 


_ 


- 


40 


0 


0 


40 0 


0 


Derrinlough. 


10,800 


0 


0 


_ 


_ 


_ 


- 




_ 




- 




Douglas River. 


5,000 


0 


0 


_ 


_ 


_ 


- 


80 


0 


0 


80 0 


0 


Frankford River. 


6,564 
























Island Lake and Glore 
























River. 


14,400 


0 


0 


- 


- 


- 


- 




- 




- 




Inny, Upper. 


1,500 


0 


0 


_ 


_ 


_ 


_ 




_ 




_ 




Mulkeax. 


9,140 


0 


0 
















150 0 


0 


Parsonstown (County 
























money). 


4,000 


0 


0 


- 


- 


- 


- 




- 








River Torrent. 


£68,613 


0 


0 










6,721 


16 


7 


21,403 16 11 




94,263 


5 


6 


- 


- 




- 


- 










162,876 


5 


6 


- 


- 


- 


- 


- 


- 





(A. 8.) — Drainage Maintenance. — 29 & 30 Yic., c. 49. 



District. 


Expenditure. 


Repayments. 


In year ending 
31st March, 1874. 


Total to 

31st March, 1874. 




£ s. d. 


£ s. d. 


£ S. d. 


Ballinderry 


92 19 7 


— 


99 14 5 


Balia, 


692 2 6 


114 3 9 


447 1 3 8 


Lower Dalla, .... 


293 16 2 


34 17 9 


250 19 4 


Lower Lannagli, 


1,272 1 2 


62 2 5 


62 2 5 


Moyour, 


1,010 16 4 


127 5 10 


256 18 7 


Saleen, Lower, 


327 3 0 


38 12 10 


96 18 7 


Boyne, 


6,750 0 0 


In progress. 


- 




10,438 18 9 


377 2 7 


1,214 7 0 
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APPENDIX TO FORTY-SECOND REPORT OF THE [1873-74. 



Appendix B. 



Report of Mr. 
Robt. Adams, 
Inspector. 



APPENDIX B. 

Inland Navigations and Harbours. 

Report of Mr. Robert Adams, Inspector, on the State of the Ulster Canal and Tyrone 
Navigation. For the year ending 31st of March, 1874. 



Ulster Canal. 

Coalisland, 9th March, 1874. 

Sir, — Pursuant to the instructions contained in 
$our circular letter of the 26th ult., I beg to report 
that the -works executed on the Ulster Canal during 
the past year have been limited merely to the repairs 
incidental to its maintenance, and to the completion of 
some of the reservoir works which remained unfinished 
last year. 

From Cha/rlevwnt to Caledon, 14 miles. 

The repairs executed on this division consisted in 
staunching leaks in the embankments, the removal of 
the earth which came down in slips into the canal 
from the long side-cutting near Battleford bridge, and 
the reconstruction of a portion of the canal feeder at 
Quin’s bridge. 

From Caledon to Monaghan, 11 miles. 

The repairs incidental to this division of the canal 
were staunching leaks in the banks, particularly two 
heavy and serious ones at Caledon stores and Caledon 
demesne, repairs of fences and back drains, and the 
renewal of two heel posts, one in each of the breast 
gates of Nos. 9 and 10 locks. 

From Monagham to Clones, 14 miles. 

The only expenditure on this division during the 
past year was in the maintenance of fences, back 
drains, and attending to the staunching of leaks in the 
embankments. At the 19th and 20th locks there 
were serious leaks, which occasioned comparatively a 
great loss of water ; however, after considerable labour 
they were permanently staunched. 

From Clones to Lough Erne, 7 miles. 

The embankments on this portion of the line re- 
quired great attention, in consequence of the canal 
having been almost entirely constructed through bog, 
and the porous nature of the embankments in con- 
sequence of defective puddle trenches, and their 
liability to spread and subside ; the raising of the sub- 
sided portions of the embankments, and constructing 
puddle trenches in the more porous portions of the 
banks, were the principal works, but a good deal of 
time was taken up in the repairs of fences and back 
drains dining the past year. 

The gates of all the locks, twenty-six in number, 
have been scraped and coated with prepared tar, and 
nine of the lock houses have been repaired, the wood- 
work of the doors and windows painted one coat in 
oil. Also the roof of the canal store at Clones has 
been repaired. 

Four wooden bridges over the canal have been 



attended to and temporary repairs effected j however 
in consequence of their decayed condition they are to 
be renewed directly. 

The “weed” still causes considerable obstruction, 
and the cost of its removal continues to he a heavy 
item in the annual estimate. 

Reservoir. 

During last autumn the second arch of Graham’s 
occupation bridge over the reservoir feeder was built, 
and the stone pitching on the face of the reservoir 
embankment was completed. 

New sluice-gates were erected across the feeder at 
Graham’s bridge, to impound and prevent the water 
in the reservoir running baric into the feeder. 

The fences at and near to Graham’s bridge, which 
remained unfinished since last year, have been com- 
pleted, and the boundary fences around the reservoir 
were attended to by the caretaker. 

The levelling in of the ground, from which the clay 
was taken for the construction of the head-feeder 
embankment, was a tedious and expensive matter ; it 
has, however, been completed to the satisfaction of the 
occupier of the land. 

Tyrone Navigation. 

This navigation lias been maintained in good order 
during the past year, and no expenditure has been 
incurred further than what was required for its main- 
tenance. The works of repair have been limited to 
the repairs of the towing-path (which is also a turnpike- 
road), reforming and making up broken down parte of 
canal banks, and re-puddling same ; building retain- 
ing wadis to prevent land-slips coming into the back 
drain ; renewal of two heel-posts, two mitre-posts, two 
rails, one swing-beam, and sheeting the deep gates, and 
one mitre-post and two rails ; breast-gate of No. 5 
lock ; coating the gates of seven locks with prepared 
tar; repairs of lock-keepers’ and regulating sluice- 
keepers’ houses, and lime-whitening them, together 
with the boundary walls of stone yard and wharf; 
repairs of the coping of quay wall of basin, and the 
removal of 500 cubic yards of silt deposit out of 
basin. 

The navigation is in good order, but I regret to say 
the growth of the weeds does not seem to he decreasing 
much, and the cost of their removal is still a com- 
paratively heavy item in the annual expenditure. 

I have the honour to he, sir, 

Your most obedient servant, 
Robert Adams, o.e. 

To the Secretary, Board of Public Works. 



Report of Mr. Report by Mr. Edward H. Alcock, Harbour 



Edward H. 
Alcock, Har- 
bour Master. 



Dunmore Harbour. For the 

Harbour House, Dunmore, East, 



Master, on the Number of Vessels frequenting 
year ending 31st March, 1874. 



March 14th, 1874. 

Sir, — I n accordance with your directions I now 
make my annual report on the fishery here. 

The past season will chiefly be remembered on 
account of the large quantity of mackerel taken last 
summer, and the immense shoals of herrings which 
visited this coast during the “fall” of last year. There 
is no doubt that if the fishermen of this locality 
had the same description of boats and nets as are 
usually found in England and Scotland, they would 
have taken an enormous quantity of this fine fish ; but 
even as it was, upwards of 100 small craft were 
employed during the months of October and Novem- 
ber, drifting for the herring off this harbour, and with 
very many drawbacks managed to capture a consider- 
able amount of this prime fish. 



The salmon season in the past year in 



Waterford 



Harbour was a fair average one, and an unusually 
large quantity of peal was taken towards its close. 

Shell fish, generally speaking, was scarce tkrougn- 
out the year. . ,, 

The past season has not been a good one tor 
large cutters trawling out of here ; however, wi 
the last two months fish has been more abundant, 
whenever the weather was favourable the trawler 
no reason to complain. 

Your obedient servant, 

Edward H. Alcock, Harbour Master, 
Dunmore, East. 



Edward Hornsby, esq., Secretary, 
Office of Public Works, Custom 
House, Dublin. 
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1873-74.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

Report by Captain. Henry D. Burney, Harbour Master, on the Number of Vessels frequenting Appendix b. 

Howth Harbour. For the year ending 31st March, 1874. Report^ 

Howth, March 30th, 1S74. Capt. Henry 

.TSiR, — In reply to your letter of the 26th of February, I herewith forward a return of cargo vessels and Harbour ’ 
fishing boats that have frequented Howth Harbour duiing the year 1873 : — Cargo vessels, 490 — tonnage. Master. 

1 505 ; fishing boats, 598 — tonnage, S,940. 

I have the honour to be, sir, 

Your obedient servant, 

Henry D. Burney, Harbour Master. 

Secretary, Office of Public Works, 

Custom House, Dublin. 



Report of Mr. P. J. Dodd, Superintendent, on 
For the year endin; 

Drogheda, 10th March, 1874. 

Sir, — I beg to forward annual report of the state 
and progress of the works on the Lower Boyne Navi- 
gation for the year ending 31st March, 1874, as re- 
quested hy your letter of the 26th February. 

River Wall, Ballsgrove. 

A few large breaches in the towing-path and stone 
fencing along Ballsgrove were made good, and a new 
frame and flag sluice-gate erected at Liberty gate, in 
the embankment. The old gate, &c., being carried 
away by the high tides and land floods. 

Oldbridge Station and Lock-liouse. 

The lock gates worked well during the year, and are 
in fair order at present ; they will require a coating of 
'tar and paint during the fine season. The lock- 
keeper’s house is in fair repair and has been lime- 
washed. 

Oldbridge Guard Lock-gates. 

These gates have stood well during the flood season, 
they will require to be tarred and painted during the 
summer. 

Stcdleen Station and Lock-house. 

The breast- and tail gates of this lock are in fair 
order, .and worked freely during the year; they will 
also require to be tarred and painted during the 
summer. The house has been lime-wasbed, and the 
water-course above and below tlie aqueduct, under the 
cutting, at this station, has been well sunk and cleaned 
up, and a boundary wall rebuilt for about six perches 
in length, near the lock-house. 

Stalleen Guard Lock-gates. 

Two of these gates are in fair order, but the remain- 
ing two will require to be raised and repaired during 
the summer, and all will require tarring and painting. 

Broe Station and Lock-house. 

The breast and one of the tail gates are in fair order, 
but the other tail gate will require to be raised and a 



the State of the Lower Boyne Navigation, 
j 31st March, 1874. 

new heel-post supplied and fitted to same, to replace 
the present, which is split very badly and completely 
rotten. The lock-liouse is in fail* repair and has been 
lime-washed. All the four gates require tarring and 
painting. 

Broe Guard Lock-gates. 

These gates are in fair repair, only requiring a coat 
of tar and painting. 

Rossnaree Station and Look-house. 

The gates of the double lock are in very fair repair, 
but will require to be tarred and painted, and two new 
balance-beams must also be supplied during the summer. 
The house is in fair repair and has been lime-washed. 

Mill Lock, Slane. 

Three of the gates of this lock are in fair order, but 
the heel-post of the fourth and the balance-beam of 
same gate require to be renewed. 

Castle Lock, Station, and Lode-house. 

A very excellent pair of new tail-gates are nearly 
ready for erection at this lock. 

Over 100 trees, large and small, have been cut down 
and sold, along the Oldbridge and Stalleen cuts of tbe 
canal. Their removal will leave banks and ramparts 
more secure. 

The weeds in the several cuts have not been of so 
strong a growth as in previous years, and they have 
in all cases been well dragged out of the bottom during 
the year, which I find lessens the tendency of spread- 
ing and growth very considerably. 

I have the honour to be, sir, 

Your obedient servant, 

P, J. Dodd, Superintendent. 

The Secretary, Board of Works, 

Custom House, Dublin. 



Report of Mr. 
P. J. Dodd, 
Superintend- 
ent. 



Report of Mr. Richard A. Gray, c.e., on. the State of the Boyne Drainage Maintenance. 
For the year ending 31st March, 1874. 



Boyne Drainage Maintenance, 1873. 

During tbe past year the works in this district have 
progressed very satisfactorily as regards their effects 
upon the land, although more slowly than could be 
desired. 

The contractor on the main channel was at Ashfield 
bridge in January, and had not reached to Bally- 
boggan in July, when it became evident that his por- 
tion of the work would not be finished in any reason- 
able time, and, as the period for finishing was long 
past, it became necessary to take up the works. 

Since then, the channel was finished to the top, 
including the fifth division, or Little Boyne, and the 
dredges were moved downstream, to the lowest or 
first division, where a good deal remained to be done. 

In passing downwards several obstructions had to 
be removed, which were the result of defective work 
during the contractor’s progress up stream, and occa- 
sioned a good deal of delay that was not anticipated. 
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A great deal of silt also was washed down from the 
works, and deposited about roots of weeds in the first 
division, which accumulated into considerable banks, 
and then had to be removed in order to get out the 
weeds. 

Diuing the year the Kinnegad river and its tribu- 
taries, constituting tbe sixth division, was well finished, 
as also the Yellow river, or seventh, and Mongagli, or 
eighth division. All these works are now in as effec- 
tive a state as when first given up to the proprietors. 

The dredges are now working at Higginsbrook 
weir, where there is an accumulation, added to the 
unfinished work left by the contractor. This, and the 
clearing of three of the drains on the upper division, is 
all that remains to be done. 

Richard A. Gray, c.e. 

27th March, 1874. 

To the Secretary, Office of Public Works, 

Custom House. 

n 
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Ding, M. Inst. 
C-E. 



Reports of Mr. Robert Manning, M. Inst, c.e., on Piers and Harbours. For the year ending 
31st of March, 1874. 



Office of Public Works, 

24th April, 1874. 

I beg to submit the folio-wing annual report on the 
works under my charge for the year ending 31st March, 
ultimo. 

Royal Harbours. 

Kingstown Harbowr, County Dublin. 

The works of this harbour have been maintained 
during the past year in an efficient manner. 

The sea pavement at back of west pier-head has 
been completed, and a quantity of large boulder stones 
(which were removed from the bed of the harbour, 
near the shore end of the Carlisle pier) has been placed 
at the toe of the slope, which will be further strength- 
enened during the current year. 

The berths at the northern side of the coal pier 
have been deepened and levelled, and the face of 
the quay underpinned. This work is not yet quite 
finished. 

On the "Victoria wharf, a large open shed, with 
slated roof, has been erected for the shelter of the 
military and their baggage, which are landed and 
shipped from this wharf. A large stone bollard has 
been fixed at the eastern end of the wharf, for the 
mooring of her Majesty’s troop-ships, and a movable 
stage for landing horses has been provided. 

The repair of the wooden sheeting and piling to the 
Carlisle pier (which is unceasing) have been carried on 
as usual. 

Satisfactory progress has been made with the (hedg- 
ing of the harbour. The fair- way to the "Victoria 
wharf, and the berths abreast of it have been deep- 
ened, and a considerable quantity of sand and mud 
has been removed from the shoal, near the mouth of 
the harbour. 

Howth Harbour, County Dublin. 

The following are the particulars of the works 
executed, and materials supplied to this harbour dur- 



ing the year : — 

Excavation for sea slope, . . . 733 cubic yds. 

Roman cement concrete at toe of slope, . 99 do. 

Sea pavement, . . . . . . 1,120 sup. yds. 

Roman cement concrete in cavities and 
joints of sea slope, from low water to 

high water line, 112 cubic yds. 

Same in Portland cement, from high water 

to parapet, ..... 70 do. 

Concrete blocks ready to set, 337, or, . 421 do. 

Stones quarried at Kilrock, . . . 1,000 tons. 

Stones broken for Kilrock-road, for quays, 300 do. 
Quantity spread on same, . . . 250 do. 

Metalling on parapet roadway, . . . 100 do. 

Gravel and sand drawn from Balscadden 

to east pier, . . . . .1,000 do. 

Rubble stone from Kilrock to east pier, . 897 do. 
Paving stones, do. . 8,019 cubic feet. 

Excavation in dock, 75 cubic yds. 

Mooring posts set on west wharf, . . 9 



The works executed were principally in the repair 
of the damages which occurred to the stone pavement 
of the east pier, which are described in my last 
report, and which amounted almost to reconstruction. 
During the winter (when it was impossible to proceed 
with the work) the men were employed in making 
large rubble blocks with cement. These are available 
for the work to he executed in the current year, dur- 
ing which I hope to put a very considerable part of the 
slope in such a state as will leave no cause for future 
anxiety. 

The roads and quays have been maintained in good 
order. 

I am happy to say that the damage done to the 
works during the last year has been less than for some 
years past. A storm from the E.N.E. took place on 
the 7th November last, and continued for four days ; 
the only damage done was the displacement of about 
thirty-eight superficial yards of sea pavement. 



Donaghadee Harbour, County Down. 

During the year the following works have been 
executed : — 

325 superficial yards of sea pavement re-set. 

440 do. pinning and wedging of joints. 

220 do. cement concrete in joints of sea 

pavement. 

275 tons of stone set in same. 

A number of large stones have been carried by the 
sea from the toe of the slope into the entrance. A 
diver is now engaged in removing them, ancl during, 
the year such repairs as are necessary rill be made. 

Dunmore Harbour, County Waterford. 

During the year the work performed was principally 
that of dredging out the harbour. At the end of the 
financial year about S5 per cent, of the quantity of 
mud necessary to be dredged had been removed, and 
this work will be completed early in the current year. 

The gales which occurred in February last clid some 
damage to the sea pavement, but not to any very 
serious extent : when the dredging is completed it will 
be repaired. 



Fishery Piers and Harbours. 

Tarbert Pier, County Kerry. 

A serious settlement having taken place in this- 
pier, a memorial was presented to His Excellency the 
Lord Lieutenant, under the Act. The preliminary 
steps having been taken, I was directed to proceed 
with the repairs, and the works were placed in charge 
of Mr. W. Molloy, the Inspector of the Lower Shannon. 
He reports: — 

“ It would appear that the foundations of this pier were 
laid on a sloping, soft rock, with au inclination outwards, and 
the run being very strong at this place, had cut a deep channel 
close to the face of the wall on the south side, and round the 
quoin and end, on the. east. This channel, varying in depth 
from four to six feet, the wall became gradually under- 
mined, the foundation stones began to drop out, and, as a 
matter of course, several of the ashlars followed; the current 
still working underneath the end of the pier, has made such 
a space or opening that it has carried away the chief part of 
the filling for a distance of thirty feot from the head of the 
pier. The works executed arc as follows, viz.:— The.filling 
up of tliis channel course, cut by the action of the tide, with 
large, heavy, flat stones, from three to five tons each;, 
underpinning the pier, and replacing the ashlars that fell 
from the wall ; taking up the pavement that subsided, and 
filling and re-setting same. The channel was filled with 
344 feet superficial of heavy stones, 48 feet lineal of under- 
pinning and backing, commencing at twelve- inches thick, or 
one stone in height, and terminating at the quoin, at ove r 
twelve feet in height ; 333 square yards of top pavement 
taken up, 186 cubic yards of filling put in, and 333 square 
yards of pavement re-set. The diver worked success- 
fully during the winter, until the gale of the 9th and 10th 
January, when both boats (one in which the machinery was 
placed, and the other that contained the engine, diving ap- 
paratus, &c.) were both broken and sunk by the gale an 
were recovered except the diviug dress. The successive gales 
during the past three months prevented the work from being 
carried on, the water being so muddy and thick that no 
man could sec to set a stone. "When the weather moderates- 
the work will be resumed.” 



I have visited this pier on two occasions; I am sorry 
to say that there are certain indications which show 
that motion has not entirely ceased, which must eh 
subject of anxiety. I trust, however, the works wi 
be made secure during the coming summer. 



Glin Pier , County Limerick. 

This work has been let by contract to Messrs. ManriA 
and Slade, who commenced the works in June last. • 
Molloy has the superintendence of this work, 
makes the following report : — 

“The works executed consists of the forming, ^ 

metalling of a new approach road, forty statute p 
length. The centre filling, or hearting .of the pi 
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tanded outwards 210 feet lineal from the road ; it is fifteen 
feet wide by twelve feet high, and contains 1,400 cubic yards 
of stone, on which there is a railway laid, having two travel- 
ling cranes for unloading stones and setting the heavy lime- 
stone ashlars'; 98 feet lineal by 9 feet high, well backed, 
bonded, and hearted of the face or outer wall built ; this 
is up to the full height, fit for coping ; 105 feet lineal, 15 
feet high, built in like manner, and 30 feet lineal of heavy 
footing courso set ; one scouring pipe through pier complete ; 
one shed, 20 feet long, 1 0 feet wide, covered with boards, 
built for stonecutters ; two strong travelling cranes, three 
waggons built for conveying stones, and one large lighter 
for conveying stones for the work. The stones for the face ' 
of the wall are provided and supplied from the celebrated 
■quarries at Foynes. In conclusion, I beg to say that the 
contractors are in a good way of working now, and I am 
sure will make good progress this season. 



Courtmacshcrry Harbour, County Cork. 

Mr. Jeremiah Donovan is the overseer in charge of 
this harbour, which has been let by contract to Mr. 
Edward Shannon. 

The following is Mr. Donovan’s report on the state 
of the works : — 

“The following quantities of work have been executed up 
to the 31st March, 1874 

64!) perches masonrj-, in walls, &e. 

1,000 cubic yards excavation of foundations, docks, &c. 

1,500 do. filling between walls. 



“ The work is more forward than the above quanti- 
ties represent. The west wall is nearly completed ; 
the inside wall of the outside pier averages twelve feet 
high from the bottom, and preparations are being made 
to go on with the outside wall of the pier. We are 
also excavating for the foundations of the dock wall 
(being the one perpendicular to the public road), which 
I expect to he able to commence to lay in about a 
fortnight. 

“ We have also a fair quantity of surface pavement 
already procured, which will not be available for 
measurement until the paving is about being per- 
formed. I should have also remarked that the con- 
tractor has much more excavation executed than I 
have returned for him, as his estimated quantity of 
excavation is far less than the actual quantity to be 
performed by him ; so that I have only allowed the 
proportions he would be entitled to according to his 
own estimate.” 

I visited this work (which has only recently been 
placed under my charge) on one occasion. 



Buncrana Pier, County Donegal. 

The works at this pier are approaching completion, 
the following is the report of Mr. Patrick Feeny, who 
is the overseer in charge : — 

“I send you a statement of the quantity and description 
of works executed. During the past year, ending 31st 
March, 1874, there was 168 lineal feet of pier done, with 
*“ i ®6pti on of some wharf paving and coping, of parapet. 

* The average length now to be done is about 12 feet ; it 
™ take about two months from this date to complete all 
the works. I expected to have finished sooner,- but the last 
month was very unfavourable 

“ There were some severe gales here during the past year, 
but the greatest storms occurred on the 19th and 31st of 
mst month. The entire amount for repairing damage done 
to the works by the storms during the year was about £30. 

“ The following are the quantities and description of 



work executed during the year ending 31st March, App bkpe * 
1874,^.:- Report oi Mr. 

840 cubic yards of masonry in wharf wall coped. Eobert Man- 

1,380 superficial yards of sea paving, average 2 feet ning, M.Inst. 
deep. <!■■• 

5,730 cubic yards of rubble filling. 

230 lineal feet of parapet. 

90 superficial yards of wharf paving. 

1 flight of granite steps. 

5 mooring posts dressed but not set.” 

Inishboffin Pier , Set, County Galway . -.1 

1 have not yet visited this work, which lias only 
recently been put in my charge. 

Mr. Patrick Duffy, who is overseer in charge, makes 
the following report : — 

“ I commenced getting stone at quarry in Inishboffin on 
the 13th January last, and I beg leave to report the pro- 
gress of the works since then. 

“ Excavation taken out of foundation of pier and harbour 
and channel up to 1st April, 1874, is : — 

1,500 cubic yards of gravel and rock. 

600 cubic yards of rough flags quarried for the use of 
building pier. 

260 cubic feet of foundation stone dressed. 

60 barrels of lime burned for the use of pier at Boffin. 

100 superficial yards of rough wall pitching put in front 
of spoil bank. 

80 cubic yards of rough walling built in front of the 
excavation of pier to prevent the gravel from drop- 
ing into foundation of pier. This will turn in for 
backing when putting in the front wall. 

“ I further state that there are many families sick in 
this island at present and in great distress, the men 
seeking employment and cannot be employed on a 
small job like this.” 

Kilmore Pier, County Wexford. 

The Grand Jury of the County Wexford having 
failed to obtain a tender for the repairs of this pier, 
presented a memorial to His Excellency the Lord 
lieutenant, I was directed by the Board to report 
thereon. Funds having been provided the works were 
commenced on the 1st of October last, and the weather 
proving favourable they were secured from receiving 
further damage between that date and the 6th of 
January following. 

I shall make a close examination of this work as 
soon as I can, and have any -further repairs that are 
necessary executed during the ensuing summer. 



Drainage Maintenance, County Mayo. 

Lough Lannagh District. 

The works in this district were completed on the 
12th of August, 1873. They consisted of the scour- 
ing up of the main streams and drains of the district, 
repairing and putting in new doors to sluices at 
Bai-rack-bridge, Lough Mallard, Damnaduff and 
Babins. The erection of a stone bridge of two arches at 
Ballynew in lieu of a timber accommodation bridge 
which had entirely decayed ; and the repair of several 
small bridges and gullets throughout the district. 

Boyne District, County of Meath, &c. 

The works in this district have since their com- 
mencement been under the superintendence of Mr. 
Bichard. A. Gray, C.E., who has furnished a report 
thereon. 

Bobeut Manning. 



G2 
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Appendix B. 



Report of Mr. 
James M. 
Merrick, 
Inspector. 



Inspector’s Beport on tlie State of the Upper Shannon Navigation from Shannon Harbour 
to Lough Allen ; also the Boyle 'Water Navigation from its Junction with the Shannon 
to Drum Wharf, near Boyle. For year ending 31st March, 1874. 



Shannon Office, Athlone, 

31st March, 1874. 

Sir, — I heg leave to forward the following report 
of the state of the works in my charge on the Upper 
Shannon, as directed by your letter dated 26 th ult.: — 

Navigation Course from. Shannon Harbour to Battle 
Bridge Lock. 

The following works have been executed for the 
maintenance of the navigation course, seventy-nine 
miles, between Shannon Harbour and Battle Bridge 
lock, through Loughs Bee, Forbes, Boffin, &c. Five 
new floating buoys were moored to replace those sunk 
or lost. Twenty-four were taken up, painted, and re- 
moored ; twelve stone beacons lime-washed ; eighteen 
new larch guide-piles were erected to mark the banks 
and shoals, replacing those decayed or injured by 
storm j seventy-five were either tarred or painted red, 
and forty-five were bushed at top, to render them dis- 
tinguishable in foggy weather. 

Shannon Bridge. 

The lock-house at this station was lime- washed, and 
the timber work painted. 

Athlone. 

The lock-gates were scraped and tarred, and iron- 
work painted. Some slight repairs were effected on 
the sheeting and footboards. 

Thirty-eight lineal feet of wrought iron fence rail 
has been erected at the slip, at western wharf, to pre- 
vent accidents. 

The three-ton crane on western wharf has been 
thoroughly repaired with new Memel, jib, 20 ft. by 1 2 in. 
by 6 in., and the friction rollers and top sheave re- 
newed by new ones, bored and turned, and all timber 
and iron-work painted lead colour, in two coats, oil 
paint. 

The western wharf has been metalled with thirty 
tons coarse gravel. 

The thirty-ton barge has been repaired at this 
station, and the after deck, 13 ft. square, was renewed 
with six cross-beams of Memel, 13 ft. by 7 in. by 3 in., 
and sheeting inches in thickness. This deck was 
raised 3 feet to allow sufficient cabin room for the 
person in charge to live in. 

A large quantity of weeds was removed from the 
navigation channel between the swivel and railway 
bridges. 

Lanesborough. 

The large detached store at this station has been 
repaired with tliree squares of slating where required, 
and four and a-half squares pointed and rendered in- 
side. The door and window frames were repaired 
where found defective, and all wood-work painted with 
oil paint, in two coats. 

The roof of office was repaired, and the wood-work 
painted. 

A new graduated water gauge was erected to re- 
place a decayed one. 

Tarmonbarry. 

The lock-gates were scraped and tarred, and iron- 
work painted. The iron rings at upper ends of heel- 
posts having become loose, were secured by wedges, 
and one of the swing-beams was repaired with 6 ft. by 
6 in. by 3 in. of Memel, let in to decayed part. The 
brackets of foot-boards were secured with new holts 
and nuts. 

170 ft. by 8 ft. of pavement, at toe of weir wall, was 
secured with oak wedges, and 50 ft. by 9 ft. was taken 
up and reset, and 200 cubic feet of new stone work 
inserted. 

310 perches of catch drain from upper embankment 
were scoured up. 

A new wooden gate, 10 ft. by 5 ft., was erected at 
entrance to eastern emba nkm ent to prevent trespass. 



Cloondrah. 

The gates of Cloondrah canal lock were scraped and 
tarred. The breast gates are so much decayed that I 
found it necessary to employ a crab and chain to re- 
lieve the swing-beam in opening the west gate. 

The lock-house was lime-washed internally and 
externally, and the roof pointed where required and 
48 feet of eave gutter and 30 feet of down pipe erected. 

The fifteen-ton barge was docked at Bichmond' 
Harbour dry dock, and got a general overhaul • all' 
seams of bottom ancl sides caulked and tarred; twelve 
new oak timbers inserted, and 180 lineal ft. of red 
pine sheeting, 9 in. by in., replaced the decayed 
parts. Four new barge poles were supplied. 

The toll collector’s small boat was repaired and 
painted. 

B.008key. 

The lock-gates were scraped and tarred, and one 
new wrought iron bracket fixed to support foot boards, 
which were strengthened by a piece of Memel, 16 ft. by 
1 1 in. by 4 in. 

An accident occurred to the machinery at east side 
of swivel bridge, by the displacement of stones of 
counterbalance ; the aims ancl ring of roller frame 
were broken in four places. The repair’s were at once 
effected in a permanent manner, by means of wrought 
iron plates bolted on each side of the parts fractured. 

A new timber sluice and frame, 3 ft. by 24 ft., was 
erected in eastern catch drain, to replace the old one 
decayed. 

A new post and graduated water gauge has been- 
erected in the old canal above the bridge, replacing 
those decayed. 

Jamestown Canal, Lock and Mill Buildings. 

The lock-gates wore scraped and tarred, and the 
swing-beam of the deep gate on north side, which was 
much decayed, was strengthened by means of pieces 
of pitch pine, 35 ft. by 12 in. by 3J in., bolted on both 
sides, and secured to mitre -post by means of an iron 
strap, 5-£ ft. by 3 in. by \ in. 

The lock-house was lime-washed, and some repairs 
were effected on hall-door and frame. 

The boundary paling at Kilbride was repaired 
with new stakes and wire. 

Five window frames and saslies were repaired in 
the mill buildings at Jamestown. 

Cairick-on-Shannon. 

The toll collector’s house and out-offices were lime- 
washed, and the frame and gate of yard repaired 
The crane was repaired and painted, and a new 
•|-inch proof chain supplied to replace a defective one. 

Lough Allen Carnal and Navigation Course, Battle 
Bridge and Drumleague Loch. 

The serpentine navigation course between Lough 
Allen ancl Canal, nearly a mile in length, is very much, 
silted up from drift sand from the banks through which 
it is made. Two new guide piles were erected, and 
twelve were painted in the distinguishing colours black 
or red. 

The shallow portions of the canal between Drum- 
shambo canal bridge and Drumleague lock have been 
dredged with spoon and bag, and 3,000 cubic yards of 
sand and bog deposit raised, leaving from 18 inches 
to 2 feet of silt above upper sill of Drumleague lock, 
for the entire length. 

550 pei’ches of catch drain was scoured up between 
Battle Bridge and Drumshambo Bridge. 

Nine oak mooring posts were driven in hhe caD 
bank to secure trading boats to. . 

The parapet and wing walls of Drumshambo canal 
bridge were repaired with six cubic yards of rubb e 
masonry. , 

A large amount of weeds was removed from e 
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canal as they impeded the progress of the small screw 
steamers engaged in the coal trade. 

The breast gates of Druxnleague lock were scraped 
and tarred. A new pair of lower gates are in progress 
of construction, to replace the old gates, which are too 
much decayed to be depended on. 

The lock house at Drumleague was limewashed and 

roof repaired. . 

The lock-gates at Battle Bridge were scraped and 
tarred, and some repairs were effected on the tunnel 
sluice gear box and rack of lower gates. 

In consequence of a settlement occurring in the 
west pier at tail bay, which had the effect of reducing 
the width of entrance to lock by 3 inches, the entire 
surface, containing 245 superficial foot, has been rough 
punched off, giving the s:uue width as tlio rest of the 
lock. 

The lock house at Battle Bridge was limewashed 
and wood-work painted. 

The coal traffic is steadily increasing from the 
Arigna and Spencer wharf coal pits, a wire tramway 
being completed from the latter pits to Lough Allen. 
The amount of minerals passed through the Lough 
Allen Canal for year ending 31st March, 1873, 
amounted to only 382 tons coal, and 154 tons iron 
ore. In the year ending 21st March, 1S74, 3,000 
tons of coal passed through the canal. 



The Boyle Water from its junction with the Shannon Appendix B. 

to Vrwn Wharf, mar So, j*. BeporTrfMr. 

The lock-gates at Knockvicar were scraped and dames M. 
tarred. iSfecto’r 

Five larch guide piles were erected to replace 
decayed ones in navigation channel. 

Four stone beacons were pointed and limewashed. 

A large quantity of weeds was removed from 
forebay of Lock, which impeded the navigation. 



General State of Harbours and Wharves. 

The harbours and wharves at Lecarrow, Droraod, 
Drumsna, Carnadoe, Jamestown, Kilbride, and Drum- 
shambo, on the Shannon, and at Cootehall Bridge, 
Knockvicar, and Drumwliarf, on the Boyle water, are 
all in a good state of preservation. 

I am, sir, your obedient servant, 

James M. Merrick, Inspector. 

Upper Shannon, 
Athlone, 31st March, 1874. 

To the Secretary, Board of Public Works, 

Custom House, Dublin. 



Extracts from Report of Mr. William Molloy, Inspector, on the State of the Shannon Naviga- Report of Mr. 
tion (Limerick District), and the Maigue Navigation. For the year ending 31st March, wrnmm 
1874. Inspector. 



Shannon Office, Limerick, 
30th March, 1874. 

Sir, — I beg leave to submit to you, for the informa- 
tion of the Board, the following report on the state 
of the works and repairs on the Lower and Middle 
Shannon, which have been carefully maintained during 
the past year. 

Querrin, Go. Glare. 

The pier, harbour, and roadway at this station are 
in good repair ; no expenditure incurred during the 
past year. 

Kilrush, Go. Glare. 

The pier and harbour are in good repair. The sur- 
face of roadway repaired with twenty tons of broken 
stones. The flight of stone steps at steam-boat berth 
pointed in cement. The two hoisting cranes painted 
one coat oil paint. 

Saleen Pier , Co. Kerry. 

The surface of the wharf has been repaired with 
fifteen tons of strong gravel, and the collector’s house 
lime-whitened. 

Kilteery Pier, Go. Limerick. 

The works at this station are in good repair ; no 
expenditure incurred during the past year. 

Foyncs Harbour, Go. Limerick. 

The traffic at this station is on the increase ; a con- 
siderable quantity of limestone for piers and bridges 
lias been shipped here during the past year. The 
wharf has been repaired with 35 cubic yards of 
broken stones. The breakwater on the western side 
has suffered some injury by the storm of the 9th and 
10th February, 1873, it has been attended to and the 
injury repaired. One of the hoisting cranes at this 
station has been removed to Banagher. The accu- 
mulation of silt in the harbour and at the end of the 
pier is still on the increase, which very much affects 
vessels entering the harbour. 

Kildysart Pier, Co. Glare. 

The works of this station are in good repair ; no 
expenditure incurred during the past year. 



Clare Harbour. 

The wharf has been repaired with thirty yards cubic 
of broken stones ; the berths for vessels cleaned, made 
even, and all obstructions removed. 

Limerick Navigation. 

The canal banks, wharves, roadways, bridges, 
culverts, and towing-paths between Limerick and 
Killaloe have been well and carefully maintained. 
The water in the Shannon has not risen this year 
to within 3 feet 4 inches of that of last year, therefore 
the towing-paths have not suffered much injury. 

The wharf and roadway between Clare-street and 
the stores have been repaired with 57 cubic yards of 
broken stones; the cast-iron pillars cleaned and 
painted in oil A new shed roof has been put up in 
the timber yard over the saw-pit, 41 feet long, 7 feet 
pitch, double roof, covered with f-inch board, and 
coated with tar. The collector’s and inspector’s 
houses and offices have been cleaned and whitened ; 
the roofs of the several stores have been overhauled 
and pointed. The towing-paths have been repaired 
with 185 tons of gravel, 86 yards superficial of atone 
pitching, and 342 yards of sodding on slopes of banks ; 
325 perches lineal of canal cleaned and freed from 
weeds; 1,327 perches of boundary drains cleaned 
and deepened. There has been one half deep gate 
made and erected at Cussane lock, the oak frame of 
which is 15 feet 6 inches high by 11 feet 1 inch wide, 
sheeted with red pine. The lock-gates, twenty-four in 
number, have been scraped, cleaned, and coated with 
tar; the loggerheads, brackets, and balance-beams 
painted in oil, the necessary repairs executed on the 
several gates. One new balance beam put on Moys 
lock-gate, 27 feet long by 14 inches square ; one foot- 
board, 12 feet, 18 inches by 3 inches thick; six 
sluices, four racks and pinions, seven uprights and 
brackets, and two loggerheads put on different other 
gates, two frames and sashes glazed and put in — one 
at Gillogue and the other at Clonlara lockhouses. 
There has been five new wheelbarrows made; one 
double stepladder, and two large boxes to contain 
engine and diving apparatuses ; fourteen mooring posts 
put down at different places when l’equired. The 
heavy rain in January, 1873, caused 120 feet of the 
retaining wall at O’Brien’s Bridge to slip ; this has been 
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Appendix B. built up again. The lock-houses, stores, aiid offices, 

twenty-three in number, have been lime-whitened, the 

w lm«m - doors and windows painted one coat in oil ; and one 
Molloy, ' footbridge over the mill-race at Plassey has been 

Inspector. renewed with 108 feet superficial sheeting, 3 inches 

thick ; six frames for by-laws made. 

World’s End. 

During the high water in the month of January, 
1873, a considerable quantity of the slope pavement 
was disturbed. When the floods had subsided I got 
540 superficial yards pinned and rnado good. 

Ardclooney River. 

The floods in this river are a continual source of 
annoyance and expense, as a very large quantity of 
gravel is brought down from the Clar-e Mountains by 
every successive flood, the chief part of which is 
trapped above the towing-path, so as to prevent it 
from being driven into the navigation course. Tliex-e 
were 2,500 cubic yards removed by horses and carts 
from the old river course, and 1,300 cubic yards 
dredged by bag and spoon from navigation course. 
The banks being undermined, there was 95 superficial 
yards of stone pitching, 84 yards superficial of sodding 
embankments, and 72 perches of boundary drains 
cleaned and deepened. 

ICillaloe. 

The collector’s and caretaker’’ s houses have been 
lime-whitened, the river wall undferpinned; 12 oak 
piles, 18 feet long, 14 inches diametei’, driven to pro- 
tect booms and boats ; 4 oak mooring posts, and one 
of stone, put down between the lock and pier head. 
The deck seams of the C. dredger have been caulked 
and paid off. One large hopper barge repaired ; sides 
caulked. Two new decks, 14 by 12 feet, of two-inch 
red pine, laid on oak joists, 13 feet, 7 by 5 inches; 
seams caulked, and paid off. 



Scarriffand Tomgruny. 

Doth quays at this station are in good repair ; no 
expenditure incurred during the past year. 

Mount Shannon Pier. 

There was 25 feet lineal of the parapet wall 
knocked down by stonn, which was again rebuilt, 25 
feet long, 4 feet high, and 2 feet thick. The gales of 
the 9th and 10th <1 anuary last have done considerable 
injury to the surface of this pier; the whole of the top 
pavement is tom up, and 40 feet lineal of the coping- 
stones disturbed. It has been repaired in a temporary 
manner, which will answer for the present. It will 
undergo a thorough repair this season. 



The wharf has been repaired with ten cubic yards 
of broken stones; the hoisting crane cleaned and 
painted; collector’s house lime-whitened, 180 perches 
lineal of the canal from the Shannon to the Connaught 
harbour cleaned and freed from weeds ; the machinery 
of the swivel-bridge adjusted ; the roatl-way of same 
repaired with 135 feet square of three-inch elm sheeting. 



Meelick. 

The wood-work of Victoria lock-gates is becoming 
defective; a dry rot has set in in the mitre and 
heel posts of the deep gates. The wood-work of these 
gates has been scraped, cleaned, and coated with well- 
boiled tar, the iron-work painted one coat in oil ; the 
lock house and stores lime-whitened; 186 perches of 
?ide drains cleaned, deepened, and made wide. Several 
leakages having appeared from time to time in the canal 
banks they were attended to -without delay, the leaks 
stopped with well-tempered puddle. 



Cloonaheenogue Canal. 

The canal bank on the eastern side, which is used as 
a public road to several farms, meadows, and turbaries 
was much cut up ; it has been thoroughly repaired! 
the surface picked, the large stones taken off, and 14G 
cubic yards of broken stones spread thereon, 375 
perches lineal of side drains scoured up and deepened. 
ELilnasariff swivel-bridge has been repaired with 68 
feet square of three-inch rough deal sheeting ; the lock- 
gates scraped and coated with tar ; the roof of the lock- 
house pointed, and the interior lime-whitened. Two 
small barges have been repaired, and their seams 
caulked ; two row-boats have been repaired also. 

Banagher. 

The collector’s house suffered some injury by 
the late gales ; the roof has been overhauled and 
pointed, the interior lime-whitened, door's and windows 
painted one coat in oil. The superstructure of the 
swivel-bridge has been repaired by taking up the de- 
fective planks and renewing them with elm sheeting 
three inches thick. The trade is increasing very much 
at this station in consequence of a new malting con- 
cern having been established here ; there is also a new 
distillery company established, which is making rapid 
progress towards the completion of the buildings. 
There has been one hoisting crane erected on the wharf, 
capable of raising eight tons weight ; this has been in 
requisition for the last three months, unloading boilers 
and heavy machinery from boats, and loading them on 
waggons for the Distillery Company. 

Shannon Harbour. 

The approaches to the wooden bridge and ferry 
landings have suffered a good deal of injury from suc- 
cessive gales, which those places are very much ex- 
posed to ; the end walls under the forebays, at both 
ends of the bridge, were thrown down by storm ; a dry 
wall of 14 feet long, 10 feet high, and 4 feet thick, was 
built to protect the embankment from high water; 
52 cubic yards of silt, which accumulated during the 
winter floods, was dredged with bag and spoon from 
the approaches on both sides of the Shannon at feny 
landings, which leaves both places easy of access. 

General Navigation. 

The necessary guide piles, buoys, and beacons for 
defining the sailing course, have been attended to, viz., 
8 larch piles driven between Banagher and Portunma; 
4 iron buoys taken up, painted, and shackles renewed, 
and replaced on shoals at Lough Derg ; 4 stone beacons 
pinned and lime-whitened ; 4 stone beacons — one on 
the Benjamarr, one on the Goat’s-road, and two on 
the Hare, have been greatly injured by the late gales. 
When the water subsides these will be attended to and 
re-built. 



River Matgue Navigation. 

The collector’s house has been cleaned, whitened 
and wood-work painted. The swivel-bridge has been 
cleaned and painted two coats oil ; portions of the 
superstructure was defective, which was cut out and re- 
placed with 68 feet square of elm sheeting, three inches 
thick ; all the wood-work of this bridge requires to be 
renewed this year - . There has been 248 cubic yards 
of silt removed from the harbour tlris year — the ac- 
cumulation of the past eight years. 

I have the honour to be, sir, 

Your obedient servant, 

William Molloy. 

The Secretary, Board of 
Works, Dublin. 
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North-Western District, comprising the Counties of 

Fermanagh, Cavan, Monaghan, Leitrim, and Sligo. 

' I have the honour to submit my annual report on 
the general working of the Land Improvement Act in 
the above district, the particulars of each case having 
been already furnished in detail. 

Applications for new loans have not been very nu- 
merous, and have been chiefly for building purposes; 
but this comparative slackness in the demands on the 
fund has not arisen from dissatisfaction with the pro- 
visions of the Acts or the regulations of the Board, as 
I am enabled to report that proprietors have not found 
any fault with the terms on which money is advanced, 
nor with the administration of the Commissioners. 

In testimony of this I may state that numerous 
owners of land, whose improvements I have inspected 
for more than twenty-live years, continue to express 
their satisfaction with wliat has been done, and their 
approval of the system on which the business is 
managed, and do not suggest the need of any altera- 
tions or amendments. 

The high rate of wages and the actual scarcity of 
,men, even when the larger amount is offered, cause 
many proprietors to decline proceeding with improve- 
ments that were contemplated, or commenced under 
different circumstances. This remark applies to both 
skilled and unskilled labour, and the difficulty of pro- 
curing good contractors, builders, carpenters, and 
masons in the country districts is so great that, were 
it not for such excellent establishments as Messrs. 
Martin’s on the North Wall, Mr. O’Connor’s in Sligo, 
and some others at Belfast and Derry, where timber, 
ready cut, slates, and, in fact, all the materials for a 
bouse, except the masonry, can be obtained with speed 
and certainty, very few would attempt to build. There 
is also a reluctance on the part of many proprietors to 
lay out money on tenants’ holdings, and the chief ex- 
penditure is now on land in the owner’s occupation. 
The want of substantial slated cottages for labourers 
has latterly been felt so much by many resident land- 
lords that there is an increased exertion evidenced each 
year to have a much higher class of dwellings created 
on their estates than were thought of formerly. Lord 
Belmore, in the county of Fermanagh, has now ex- 
pended the whole of a loan of £1,000 on some 
thoroughly substantial and convenient cottages erected 
under his own eye on his Castlecoole estate. He has 
paid the strictest attention himself to the work, and I 
may add that he is also satisfied with the result of his 
former loans of many years back, expended on drain- 
age, roads, and reclamation. Colonel Cooper has built 
some good houses in Sligo, both with stone and con- 
crete, similar to Tail’s patent. 

The introduction of concrete is an immense benefit, 
in my opinion, as the freedom from damp makes the 
houses much more comfortable than those built of 
stone, and in many situations the cost is very much 
.less. Great care should be exercised in procuring 
good cement, as upon that depends the soundness of 
the walls. 

Mr. A. Loftus Tottenham, of Glenfarne, county 
Leitrim, completed some cottages last year in excellent 
style, with money advanced by the Board, and ob- 
tained the Royal Agricultural Society’s gold medal for 
the province of Connaught. I think it will be satis- 
factory for the Board to have the report of the society’s 
judges on these cottages, as testifying to the good use 
made of the loan sanctioned in this case, and I accord- 
ingly annex the principal part. 

“The first cottages we visited were those built by Mr. A. 
Loftus Tottenham, of Glenfarne, county Leitrim, in the 
province of Connaught. These cottages have been built 



on the plan which took the prize given by the Duke of 
Aberooni, with the exception of one or two alterations in 
the details, which appear in the plans furnished by Mr. 
Tottenham, and which we shall notice. 

“The houses arc built with light-coloured sandstone, in 
broken ashlar, with punched dressings, overhanging eaves, 
and ornamental ridge tiles, and have a particularly substan- 
tial and highly-finished appearance. 

“The plan having been some time before the public, we 
need not describe further tliau to say that with the improve- 
ments introduced by Mr. Tottenham, it makes a very com- 
fortable, warm cottage. These improvements are a porch, 
three feet six inches deep, which adds very much to the 
warmth of the living room ; a rising of the pitch of the roof 
two feet higher than is shown on the public plan, which is a 
great improvement to the upstairs rooms, as well as to the 
external appearance of the houses; and an alteration in the 
plan of the upstairs back-room, whereby by throwing the 
closet at the head of the stairs into the room he obtains a 
good, useful bedroom in each cottage, instead of a closet in 
each cottage, and one over-long, narrow bedroom between 
the two, but convertible to either. 

“He gives a fireplace in the bedroom in each house, and 
a good cottage range, with oven in the kitchen; and he pro- 
vides shelves and cupboards to a much greater extent than 
is usual, and thereby adds much to the coinfort of the 
occupier. 

“Talcing the superior character of the workmanship and 
accommodation afforded, we thought at first that the price, 
£152, for which each pair of cottages was built, appeared 
low, but, on careful inquiry we are satisfied that convenience 
of material and other exceptional circumstances of the 
locality have enabled Mr. Tottenham to do the work at the 
price named. 

“We have much pleasure in awarding the gold medal for 
the province of Connaught to Mr. Tottenham.” 

William P. Prendergast. 



Counties of Antrim, Armagh, Donegal, Tyrone and 
Down. 

Dungannon, April 2nd, 1874. 

In accordance with your letter received in February 
last, I now submit the following annual report for the 
information of the Commissioners of Public Works on 
the working of the Land Improvement Acts for the 
year 1873, and up to the date of such report for the 
past period of the current year. 

During this period I have made in all forty inspec- 
tions, five of which have been preliminary, the rest 
ordinary progress inspections, so that this will show 
an increase in drainage loans to the preceding year. 

The largest works I have in hands are Viscount 
Templeton’s, county Antrim, purely drainage works, 
carrying on in a very good and systematic style. 
When this loan was commenced, his lordship in con- 
versation with me remarked that he greatly feared it 
could not be carried out, as his tenants showed no 
desire to have money expended on their lands ; and 
after some twenty acres had been carefully finished, 
and the improved appearance of the grass seen, by 
degrees farm after farm has been drained by the request 
of these same objecting people, who now feel the good 
effects produced. 

A number of new building loans have been sought 
and granted since my last report. 

In conclusion I beg to report that I found the 
works inspected by me within the last year, well con- 
ducted in every instance and giving perfect satisfaction 
to the proprietors. 

Thomas S. Irwin, 

Civil Engineer. 
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Counties of Carlow, Kildare, Kilkenny, King's, Queen’s, 
Wexford and Wicklow. 

Aslifield Hall, 

17 th February, 1874. 

I beg to furnish my annual report on the working of 
the Improvement of Lands Acts during the year 1873, 
and up to this period of the present year. 

I am happy to say that both proprietors and 
occupiers of lands in this district, continue to express 
their entire approval of the regulations prescribed by 
the Board of Works for obtaining loans, drawing in- 
stalments, and the supervision of the works and expen- 
diture. In no case have I heard of any dissatisfaction 
regarding them. 

Few new loans have been obtained during the past 
year for thorough drainage. Proprietors and tenants 
do not yet clearly know their relative liabilities under 
the provisions of the Land Act. 

It is a soui’ce of much gratification to see how very 
much the dress and general condition of small fanners, 
tradesmen, labourers and their families, residing in 
this, neighbourhood, have improved within the past 
ten years. 

Many dwellings have been built by loans, others 
much improved by proprietors and by farmers with 
their own funds. A large amount of timber, slates, 
&c., are now bought and used by farmers throughout 
this country. 

Labour is now high priced, and not easily procured 
in localities far from towns and villages, consequently 
many loans are obtained for building labourers’ dwell- 
ings ; few loans for land improvement are sought for 
now. 

I have made forty-one reports on labourers’ dwellings 
and farm buildings, during same time I inspected but 
twenty-five times works of thorough drainage, fencing, 
subsoiling, &c. In all cases I have been able to report 
favourably, excepting one, which has been made right 
since my former inspection. 

J. Fishbourne. 



Counties of Westmeath, Longford, Roscommon and 
Mayo, and part of Galway. 

Newtownbond, Edgeworthstown, 
2nd March, 1874. 

Sir, — In compliance with your letter of the 12th 
ult., requesting me to furnish my annual report on the 
working of the Land Improvement Acts for the year 
1873, I heg to state that notwithstanding a further 
increase in the general rate of wages, the applications 
for new loans -within my district have been above the 
average of former yeax-s, and I have l-eported on 
fourteen cases for drainage, planting, road making, &c., 
besides which several loans have been taken out for 
buildings. 

None of these loans are however of large amount, 
as I find that propx-ietors are unwilling to expend any- 
thing on land not in their own possession, except 
in a few instances where the tenants have large hold- 
ings and guarantee to pay the pei'-centage. 

In the county of Westmeath the Earl of Longford 
is making a large extent of plantation on waste bog 
land near Killucan, which promises to do well ; and on 
the estate of John Malone, esq., a loan of £550 for 
drainage was obtained last August, which was com- 
pleted about two months ago in a most satisfactory 
and expeditious manner. 

In Longford no new work has come under my notice 
except eight labourers’ dwellings, which have been 
just completed on Mr. Edgeworth’s property, at Edge- 
worthstown, but several other loans are either in 
progress or have been closed within the last year. 



Much has not been done in Roscommon, except 
that lately Mr. Pakenluim Mahon has applied for 
drainage and building loans for his tenant, Mr 
Thomas Roberts, who will, I anx sure, being well ex- 
perienced, carry out the work in the best manner. 
One or two smaller loaixs for reclamation and road 
making have been also obtained. 

In Mayo I have made preliminary inspections on 
the properties of D. A. Browne, esq., Charles Downing, 
esq., and Joseph Bouxke, esq., for drainage, road 
making and planting ; and I have also lately reported 
on an application from the Earl of Cavan for a loan of 
£1,000 for main drainage and road making, on his 
property in the Island of Aclxill, where a much larger 
sixm can be laid oxxt with great advantage. 

William Bond. 



County of Tipperary and part of Clare. 

Riverston, Nenagh, 
4tlx March, 1874. . 

Sir, — I n submitting my axxnual x-eport on the opera- 
tion of the Land Impi-ovenxent Act in the district, 
which has been intnxsted to my charge for so many 
years, I have to state that of the twexxty-five cases re- 
ferred to me in the past year, tliex-e were only four 
connected with the reclamation of land by thorough 
drama go and fencing; the remainder comprised the 
examination of farm buildings, labourers’ cottages, and 
planting. 

The applications for loans for the reclamation of land 
wex-e, with one exception (that of Archdeacon Butson, 
which exceeded £2,300) of moderate amount, while 
the sxims for farm buildings and labourers’ cottages 
were considerable. 

It is gratifying to observe that each year more at- 
tention is paid to the providing suitable dwellings for 
labourer's, all through this district, which, I may re- 
mark (though they were inferior to what they should 
be) wei'e of rather a better class and description than 
those of the same kind wlxex'e the lands wei'e richer and 
the occupiers in better circumstances. 

The difficulty in obtaining labourers may have 
prevented move applications for loans for thorough 
drainage and such works. I know it has retarded the 
completion of some which wei'e commenced more than 
two years since, thoixgh an advanced price was offered 
on estimates, which were considered at the time as 
quite sufficient ; but the owners state their inability to 
get any hands, except from towns at a considerable 
distance. 

The drainage works on Mr. Roe’s property, which 
wei'e of an extensive character', have been completed ; 
those on other estates are progressing slowly for the 
reason above referred to, and those on the estate of 
Archdeacon Butson, in the county of Galway, which, 
from their extent, ax-e likely to occupy his attention tor 
at least two years, are in progress. . . 

It is unnecessary to refer to the subject of artena 
drainage in this report, my opinions having been so 
frequently given in former years, and which stm re- 
main unchanged. , 

The results of the Land Improvement Act are sue , 
that I have not, in my long experience of its working, 
known any dissatisfaction expressed by those who o - 
tained loans, but the reverse. In some few cases or- 
merly the “ interference of the Inspector” was oo e 
upon as unnecessary ; but it bas proved a wholesom 
check on the expenditure of the money. 

I have the honour to be, sir, 

Your very obedient servant, 

Jambs Jocelyn Foe. 
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County of Dublin and parts of Kildare, Meath, 
and Wicklow, die. 

7, Windsor-terraco, Kingstown, 
March 14th, 1874. 

In reference to a letter received from the Board, 
containing the request (usual at this time of year) that 
I should furnish my report on the working of the Land 
Improvement Acts for the past twelve months, I have 
to express regret that unforeseen circumstances should 
have prevented my doing so before this date. I now, 
however, beg to submit the following remarks on the 
cases that have come under my notice during the above- 
named period. 

Although the proprietors who improve their lands 
with money borrowed from the Board have still to 
contend against the difficulties which are being daily 
presented by an increasing scarcity of skilled labour 
and the high rate of remuneration demanded for same, 
I have much pleasure in stating that I believe the 
working of the Land Improvement Acts in this district 
continues to be satisfactory. 

Upon referring to memoranda, I find that since this 
time twelve months I made twenty-four separate in- 
spections of “ works in progress,” and five in “ pre- 
liminary cases,” where loans were applied for with the 
intention of improving landed property by drainage 
and fencing, <fcc. From each of the counties above 
named came these applications for new loans, which I 
have designated as “ preliminary cases.” The names 
of the memorialists and the baronies in which they 
reside are as as follow : — In the county of Dublin, a 
loan was applied for by Matthew J. Corbally, esq., 
barony of Nether-cross, and by Mrs. Eliza Watson, 
barony of Coolock ; in Kildare, by B. P. Fitzpatrick, 
esq., barony of North Naas ; in Meath, by Thomas 
FitzHerbcrt, esq., barony of Lower Navan; and in 
Wicklow, by Charles W. Barton, esq., barony of 
Ballinacor, north. As regards building cases, I have 
not the same opportunities of determining with accu- 
racy those in which new loans have been applied for 
and granted, as, in general, it is not found necessary 
to refer a memorial for building loan to an inspector. 
I should think, however, that of the buildings here- 
after referred to as being “ in progress,” either four or 
five are being erected under loans made since my last 
“ annual report” to the Board. 

The twenty-four inspections of “ works in progress,” 
which I made during the year (187 3-4) were connected 
with sixteen distinct loans, nine of which were granted 
for building purposes, and the remaining seven for 
drainage, fencing, planting for shelter, and road- 
making. 

In each of the four counties which I have inspected 
are to be met with four of these sixteen cases of works 
in progress which are distributed amongst them in the 
following order: — 

In the county of Dublin I have inspected works in 
progress under two separate loans for building, and 
under two which were granted for road-making. 

The building eases are those of Charles C. Vesey, 
esq., who has erected some • excellent labourers’ cot- 
tages at Lucan ; and of Mr. William Richardson, 
who has lately completed a suitable farmstead and 
offices on his property near Golden Ball. The roads in 
progress, which are well and carefully constructed, and 
suitably fenced, are being made by Robert Exham, 
esq., at Killiney, and for the Earl of Howth, at 
Clontarf. 

In Kildare, likewise, of the four loans under which 
I have inspected, two were granted for building and 
two for drainage purposes. The former are both in- 
stances of ranges of well-planned and suitable farm 
offices, both of which are now completed, and of which 
the proprietors are William R. Brereton, esq., of New 
Abbey, Kilcullen, and Denis Coates, esq., of Staples- 
town, in the barony of Clane. The other cases referred 
to as being in this county are both extensive works of 
thorough drainage ; the one at Blackhall (barony of 



North Naas), on the property of Christopher Rynd, 
esq., and the other on that of Major R. W. Hartley, 
in the barony of North Salt, which latter is now com- 
pleted. 

In the county Meath, the four loans which I re- 
ported upon were all made for building purposes, the 
works under which may be classified as follows : — A 
large farm dwelling-house and offices erected on the 
property of the Misses Barlow at Posseckstown, in the 
barony of Morgallion ; labourers’ cottages on the 
estates of Lord Athlumney, at Clondaiee and Real- 
togue, and that of George C. Smyth, esq., at Mellifont; 
and lastly, some valuable farm offices (in connexion 
with farm residence built with loan from the Board), 
now in course of erection for Lieutenant-Colonel 
Maguire at Ballinacrad, in the barony of Upper Slane, 
and townland of Dowth. 

In the remaining county of Wicklow I find that of 
the four loans alluded to, one only was granted for 
building, the other three being made for the purpose 
of planting, for shelter, and of drainage and fencing. 
The building case is that of Colonel E. S. Bayly, of 
Ballyarthur, who was granted two loans (one supple- 
mental) for the purpose of erecting three very superior 
labourers’ cottages on his property, near Ovoca. The 
other three loans to Wicklow proprietors comprise, 
one to Charles Frizelle, esq., for an extensive tract of 
jdanting for shelter (combined with road-making and 
fencing), in the barony of Ballinacor, north; as also, 
loans to Major W. T. E. Bookey, of Derrybane (barony 
of Ballinacor, north), and to R. B. Hudson, esq., of 
Mount Slaney (barony of Talbotstown, upper), both to 
defray the cost of open-main and thorough drainage, to 
which, in each case, is added a small amount of fencing 
and of planting for shelter. 

Having now emunerated the several cases of new 
loans applied for, and of the works in progress, which 
came under my notice during the past year, I may re- 
mark that the only comment required on the latter 
class of improvements, is to observe that at each and 
every inspection which I had the honour of making, I 
found both landlords and tenants evincing a desire to 
have then- several works of improvement carried out 
in the best and most perfect manner, so that their 
lands might, to the fullest extent, reap the benefit 
thereof. I may also add that those persons who had 
availed themselves of the many advantages held out to 
proprietors by the Land Improvement Acts, seemed, 
without any exception, to be perfectly satisfied with 
their several works, and with the conditions under 
which they had been carried out. 

I now, therefore, think that being in a position to 
submit these facts for the information of the Commis- 
sioners of Public Works in Ireland, I may safely con- 
clude by assuming that, in my district at least, the 
working of the Land Improvement Acts during the 
past twelve months has been, as heretofore, unques- 
tionably satisfactory. 

Richard I. J. Irwih. 



County of Galway, and parts of Mayo and Clare. 

Galway, 21st February, 1ST 4. 

In compliance with the desire of the Board, I 
beg to submit the following report on the working 
of the Land Improvement Acts in my district, dur- 
ing the short period that I have been in their employ- 
ment : — 

Since my appointment as inspector a few months 
ago I have been engaged in reporting on seven cases 
where works are being executed for the improvement 
of property under loans from the Boai-d. 

The most extensive of these which I have visited are 
being carried out by the National Building and Land 
Investment Company on then- property at Port Royal, 
in the county of Mayo ; a great deal has there been 
done in the construction of fences, roads, and drainage, 
which has greatly enhanced the value of their pro- 
perty, especially the drainage and road-making, which 
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have opened tip vast bogs for the supply of fuel — a 
very scarce commodity in that county. 

In the way of farm buildings, I may mention a very 
fine substantial range which has been constructed by 
Mr. John Gregory Martin on his property at Gregan’s 
Castle, in the county of Clare ; and the same gentle- 
man has obtained from the Board a further loan for 
the erection of labourers’ dwellings, which are very 
much required in that locality. 

I have inspected some fine shelter plantations made 
by Mr. John Blakenoy on his property at Abbert, in 
this county, which I am confident in a few years will 
produce profitable return ; and I can bear- testimony 
to the great increase in the annual value of land — the 
property of Mr. Henry Blake, near the town of Gal- 
way — which has resulted from the clearing of stones, 
scrub, &c. 

Several other works are in process of execution, 
under loans from the Board, in this county, but I have 
not yet been called on to inspect them. 

Prom my general knowledge of the country, I can 
state that there is a great disposition on the part of 
the landowners to avail themselves of the loans 
granted by the Board for the improvement of landed 
property, but the extreme scarcity and very high price 
of labour has deterred a large number from engaging 
in works at present. 

The building of good, comfortable dwelling-houses 
might form some inducement to the labouring classes 
to remain in this country, who for several years have 
been emigrating in large numbers to America and 
Australia. Money laid out for this purpose would he 
of great permanent benefit to the country, and I am 
of opinion that loans issued by the Board for the pur- 
pose of planting for shelter or otherwise would also he 
of great benefit, especially in this county, where, in 
consequence of the large demand for firewood, and the 
great facilities for exportation, a vast amount of tim- 
ber has recently been cut down. 

Edward Townsend. 

County of Limerick, ancl portions of Clare , Tipperary 
and Cork. 

Offices, 66, George-strcet, Limerick, 
14th March, 1874. 

Sir, — Acting on the instructions contained in your 
circular letter, I beg to forward herewith, a short 
report upon the operations of the Land Improvement 
Acts for the year ending 31st December last, in the 
district through which I inspected. 

Between the 1st January, 1871, and the close of 
the year, I made three preliminary and thirty progress 
inspections of works, certifying for a total expenditure 
of i66,479 16s. 2d., iu respect of twenty-eight different 
loans. 

Of this sum .£2,906 16s. Id. was laid, out upon 
land improvement works, including open, main and 
thorough drainage, the erection of new and removal 
of old fences, grubbing and clearing land of rocks, <fcc., 
subsoiling, topdressing, and planting for shelter ; and 
£3,873 Os. Id. was applied to building purposes in 
connexion with farm dwellings, farm buildings, 
labourers 5 cottages and limekilns. 

Annexed is a tabular statement showing the amounts 
certified by me as having been expended during each 
of the four years therein referred to. 







Expenditure. 




Yea i ending a3 below. 


On Land 
' Improvement 
Works. 


On Buildings. 


TOTADS. 


31st December, 1870, . 


£ S. & 

6,067 2 3 


£ 8. a . 

4,101 18 0 


£ s. d. 
10,259 0 9 


31st December, 1871, . 


3,448 14 1 1 


3,223 19 10 


0,072 13 11 


Sist December, 1872, 1 


2,068 11 0 


4,168 12 0 


7,132 3 2 


Slst December, 1873, . 


2,906 16 1 


3,578 0 1 i 


6,479 16 2 



From the foregoing it will at once be seen that a 
very decided falling off in the annual expenditure has 
taken place. 

I have no doubt this state of tilings is attributable 
to two causes, namely, the provisions of the Irish 
Land Act of 1870, anil the increased price of labour 
all through the country. The former I apprehend 
however, is the principal one. I have known several 
instances where landlords have refused to assist their 
tenants in obtaining loans, since the passing of the 
Land Act above referred to ; and I feel confident that 
if greater facility were afforded to tenant farmers, in 
the matter of procuring loans for the several purposes 
set forth in the Land Improvement Acts, the applica- 
tions would he considerably increased. 

I am glad to he able to state that in no instance 
have I heard dissatisfaction expressed at the result of 
a loan expenditure. 

William Sidney Cox, 
M. Inst. c.E. 1 . 



Counties Kerry and Cork. 

Tralee, 16th February, 1874. 
Sir, — In reply to your request of the 12th inst., I 
furnish an annual report on the working of the Land 
Improvement Act in my district during the last year, 
counting from the 13th February, 1873. 

It is satisfactory to find that there has been a good 
increase of outlay, both in land improvements and in 
agricultural buildings, in 1873. 

The buildings valued in Kerry are worth £5,062 7 1 
Do. do. in Cork (Duhallow) 1,851 2 5 



£6,913 9 6 

The land improvements in 

Kerry are . . £2,540 7 11 

Do. Duhallow, Cork. 214 4 8 

2,755 2 7 



Amount of my progress bills. Total, £9,668 12 1 

which is four-times as much for the Kerry land im- 
provements as we had in 1872, and about £150 less 
for buildings ; but there are buildings in progress not 
yet come into account which puts both items on the 
increase. 

I did not expect that increase, and from what ! 
hear from borrowers and employers of labour as to the 
cost of draining, I must suppose it has arisen from a 
desire to wind up. Mr. Wilson Gunn’s loan accounts 
for one-fourth of the increase. However, there is no 
doubt that the labour difficulty appears to be getting 
easier, and work can be done this winter on better 
terms than it could be in 1872-73, from emigration 
decreasing and returned emigrants multiplying. 
(N.B. — There is no record kept of this class.) Still 
there are more projects and inquiries about the bund- 
ing loans than for draining ; and I am told the applica- 
tions for farm houses will increase, while the others 
will not, from the repugnance of the tenant to P a 7 
rentcharge in most cases. At all events, as we can 
state our year’s expenditure at £10,000 in round 
numbers, we show progress. 

Many proprietors are fully convinced of the necessity 
of erecting cheap labourers’ houses, as the only way to 
preserve a supply of labourers sufficient only for a very 
limited amount of tillage ; and I beg leave to repeat 
the. opinion, that the loans ought to he restricted in 
the estimates to £40* per house, and the absurdities 
in the way of labourers’ dwellings that have hem 
sanctioned at three or four times that cost, are most 
mischievous and deterrent examples, and should be dis- 

* Mr. Stokes’ ovrn estimate for apian of a labourer's cottage, fnr- 
nishedbyhimtothe Board bb a specimen in November last, was it 
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allowed. I know how liard it is to get plans carried 
out and I see most of those sanctioned are enlarged in 
the' execution to suit tenants on good farms, under the 
designation of labourers’ houses. This should be 
stopped, and all classes of houses should be distinctly 
planned for their different purposes. 

Until dwelling-houses for both farmers and labourers 
are improved, the building loans must be expected to 
be mostly confined to them, and buildings for cattle 
will be further postponed ; but they will be always an 
important item, and as I think that the favourite plan 
of the Scotch byre with feeding passages between the 
S t.alls is a mistake, and not well adapted to this 
country, I would recommend the Board to look for 
evidence as to the best plan of cow-houses to sanction 
loans for. All our new cow-stalls are too close for 
this warm climate, and the superiority in condition of 
the cattle that are never housed at all, compared with 
those stalled in, leads almost to the conviction that we 
want no such buildings of any kind for dairy stock, 
which comprises almost all in this district of the cow 
kind. Shelter from storm and wet is certainly neces- 
sary for horned cattle and sheep, and we have yet to 
learn also, not to follow the Scotch example in never 
housing sheep. 

I believe these are important considerations for the 
effective working of the Land Improvement Acts. 

Henry Stokes, c.s. 



County of Cork. 

15, South Mall, Cork, 

28th February, 1874. 

Sir, — In accordance with your instruction, I have 
the honour to submit to you an account of the work- 
ing of the Land Improvement Acts in my district for 
the past year. 

I have made preliminary inspection in eight cases 
for new loans, which is an increase on last year, but 
the loans are for small sums. I have made progress 
inspections in twenty-seven cases for land improve- 
ment, and in twenty-one for building works. 

The price of labour has increased so much that it is 
very difficult to execute drainage works at a price that 
would leave a profit, to this with an objection on the 
part of proprietors to expend money on the land in the 
hands of tenants. I attribute the smallness of the loans 
applied for, although they all acknowledge the benefits 
derived under the Acts to be of great advantage. I 
have inspected some extensive buildings, and in 
general found them executed in a most satisfactory 
manner. 

I am, sir, 

Your obedient servant, 

J. T. Cornwall. 

The Secretary, 

Office of Public Works, Dublin. 



Printed image digitised by the University of Southampton Library Digitisation Unit 



H 2 



Appendix C. 

Landed 
Property Im- 
provement. 

Inspectors’ 

Annual 

Reports. 




60 



APPENDIX TO FORTY-SECOND REPORT OF THE 



Appendix D. 

Landed 

Property 

Improvement 

Loans. 



APPENDIX D. 



Landed Property Improvement Acts, 10th Vic., chap. 32, &c. 



Schedule Showing the Loans in progress, the Amount sanctioned, and issued by Instalments,, 

with Date of last Order to IsBue, to 31st March, 1874. 



NORTHERN DISTRICT. 



County. 


Applicant. 


Amount 

sanctioned. 


Amount 

issued. 


No. of 
In- 
stalments 


Dnto of Inst Order 
to Issue. 








£ 


s. 


d. 


£ s. 


rf. 








Viscount Templetown, . 


7,ono 


0 


0 


3,000 


0 


0 


0 


17 February, 1874. 








250 


0 


0 






0 




15 January, 1873. 




William Trail, 




400 


0 


0 


240 


0 


0 




15 August, „ 




Viscount Templetown, . 


1,170 


0 


0 


920 


0 


0 




12 November, „ 




R. H. Magenis, 




820 


0 


0 












Londonderry, 


Michael King, 




1,000 


0 


0 


320 


0 


0 


1 


3 November, 1873. 


Donbgai, 


Alex. J. R. Stewart 




1,175 


0 


0 


040 


0 


0 


4 


25 September, 1873. 








4,000 


0 


(1 


1,500 


0 


0 




30 July” 1868. 




Ditto, . 




1,700 


0 


0 


340 


0 


0 


1 




Ditto, . 




1,100 


0 


0 


220 


0 


0 


l 


25 September, 1873. 




Ditto, 




5,200 


0 


0 


5,000 


0 


0 


10 




Ditto, 




2,500 


0 


0 


500 


0 


0 


1 


30 July, 1801!. 




Ditto, 




6,700 


0 


0 


1,500 


0 


0 


3 


25 September, 1873. 




Philip J. Doyne, 




200 


0 


0 


40 


0 


0 


1 


5 August, 1872. 




Ditto, 




100 


0 


0 


80 


0 


0 


4 






John Ffolliott, 




300 


0 


0 


(10 


0 


0 


1 


2.3 April, I860. 




Thomas Connolly, 




1,050 


0 


0 


1,320 


0 


0 


4 


2 February, 1874. 




The Duke of Abercom, 


650 


0 


0 


650 


0 


0 


5 


20 November, 1873. 




A. C. H. Stewart, 




1,500 


0 


0 


300 


0 


0 


1 


3 October, „ 


Fermanagh, 


John G. Irvine, 




000 


0 


0 


300 


0 


0 


3 


17 February, 1874. 




Ditto, 




300 


0 




300 


0 






10 „ » 




The Marquis of Ely, 


1,000 


0 


0 


000 


0 


0 


3 


27 June, 1873. 




J. C. Bloomfield, 






0 


0 




0 






2 December, „ 




Michael 0. Jones, 




100 


0 


0 


20 


0 


0 


1 


8 October, ,, 




Samuel J. Stewart and wife, . 


150 


0 






0 




1 


31 » » 




S. Y. Johnstone, 




000 


0 


0 


180 


0 


0 


1 


20 March, » 


Tyrone, 


Samuel Vesey, 




200 


0 


0 


200 


0 


0 


0 


IS March, 1873. 




Sir J. M. Stewart, Bart., 


405 








0 




1 


21 November, 1872. 




William Wayne, 




300 


0 


0 


300 


0 


0 


5 


3 h 1873. 




George V. Stewart, 




200 


0 


0 


40 


0 


0 


1 






Ditto, 




200 


0 


0 


200 


0 


0 


5 


15 February, 18 <3. 




Robert W. Lowry, 




1,700 


0 


0 


1,700 


0 


0 


n 






H.H. Greer, . 




005 


0 


0 


700 


0 


0 


4 


3 January, ^ 




Robert W. Lowry, 




3,000 


0 


0 


1,000 


0 


0 


2 


IT April, »» 














100 


0 


0 


1 






Sir N. A. Staples, Bart., 


035 


0 


0 


600 


0 


0 


5 


20 November, 1873. 




George P. M'Clintoclt, . 


000 


0 


0 


480 


0 


0 


4 


14 August, 18.1. 




The Duke of Abercom, . 


3,710 


0 


0 


2,500 


0 


0 


0 


21 February, lo /o. 




John S. Galbraith, 




1,235 


0 


0 


480 


0 


0 


2 


22 November, ,, 






495 


0 


0 


00 


0 


0 


1 


3 September, 




Ditto, 




770 


0 


0 


150 


0 


0 


1 






Janies C. J. Lowry 




685 


0 


0 


130 


0 


0 


l 


17 ,, » 




James G. Richardson, . 


150 


0 


0 


00 


0 


0 


3 


21 March, » 




John Harrison, 




2,150 


0 


0 


2,150 


0 


0 


5 


IS Mr. S 




Thomas Greg, 




i,ooo 


0 


0 


000 


0 


0 


3 


10 January, HOT. 




James C. Price, 




800 


0 


0 


340 


0 


0 




* «*r, K 




Lord Dufferin, • 




500 


0 


0 


440 


0 


0 


4 


5 January, !««■ 




Andrew Nugent, 




490 


0 


0 


450 


0 


0 


5 





Printed image digitised by the University of Southampton Library Digitisation Unit 




2873-74.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 



61 



(D.) Schedule showing the Loans in progress, the Amount applied for, &c. — continued. 



MIDLAND AND EASTERN DISTRICT. 



Appendix D. 



Landed 

Property 

Improvement 



County. 



Monaghan, . 



Louth, . 
LONGFOIiD, . 



Westmeath, 



Applicant. 


Amount 

sanctioned. 


Amount 


No. of 
In- 
stalments 




£ 


». 


d. 


f 


s. 


a. 




The Marquis of Headfort, 


400 


0 


0 


400 


0 


0 


5 


Lord Lisgar, .... 


1,150 


0 


0 


400 


0 


0 


2 


Edward Saunderson, 


500 


0 


0 


500 


0 


0 


0 


Gertrude Hose, 




3,000 


0 


0 


3,000 


0 


0 




William Anketell, . 






500 


0 


0 


100 


0 


0 


1 


Ditto, 






430 


0 


0 


430 


0 


0 


5 


Robert Thomson, . 






000 


0 


0 


300 


0 


0 




W. F. de V. Kane, . 






275 


0 


0 


55 


0 


0 


1 


Ditto, 






150 


0 


0 


30 


0 


0 


1 


Lord Bellew, .... 


650 


0 


0 


300 


0 


0 


3 


The Earl of Longford, . 




200 


0 


0 


ion 


0 


0 


2 


John L. O’Ferrall, . 




490 


0 


0 


475 


0 


0 




R. A. D. Hepenstal, 




600 


0 


0 


ooo 


0 


0 


5 


William Rond, 




380 


0 


0 


210 


0 


0 


3 


Hon. L. H. King Harman, 




3,200 


0 


0 


2,500 


0 


0 




Ditto, 




2,200 


0 


0 


2,000 


0 


0 


5 


Ditto, 




2,000 


0 


0 


1,500 


0 


0 


3 


Ditto, 




3,400 


0 


0 


1,000 


0 


0 


4 


Ditto, 






0 


0 


440 


0 


0 


4 


Lord Annaly, 




110 


0 


0 


20 


0 


0 


1 


The Earl ot Granard, . 




1,000 


0 


0 


200 


0 


0 


1 


William Bond, 




100 


0 


0 


20 


0 


0 


1 


Ditto, 




200 


0 


0 


40 


0 


0 


1 


The Earl of Longford, . 




1,100 


0 


0 


220 


0 


0 


1 


L. L. Bushe Fox, . 




200 


0 


0 


50 


0 


0 


1 


N. F. Preston, 




700 


0 


0 


000 


0 


0 


4 


Lord Athlumney, . 




200 


0 


0 


100 


0 


0 


' 4 






275 


0 


0 


200 


0 


0 


4 






100 


0 


0 


60 


0 


0 


3 


Nathaniel H. Dyas, 




1,000 


0 


0 


OOO 


0 


0 


3 


James Farrell, 




200 


0 


0 


160 


0 


0 


4 


Anno Barlow and others, 




800 


0 


0 


800 


0 


0 


5 


Thomas Fitzherbert, 




800 


0 


0 


640 


0 


0 


4 






2,500 


0 


0 


2,500 


0 


0 


5 


W. E. Smyth, 




100 


0 


0 


00 


0 


0 


3 


The Marquis of Headfort, 




000 


0 


0 


100 


0 


0 


1 






700 


0 












Thomas Fitzherbert, 




1,600 


0 


0 


320 


0 


0 


1 


Anne Levinge, 




200 


0 


0 


40 


0 


0 


1 


George C. Smyth, . 




200 


0 


0 


200 


0 


0 


5 


Jolm Maguire, 




400 


0 
















500 


0 


0 


400 






4 


Patrick Clinton, . 




400 


0 


0 


80 


0 


0 


1 






100 


0 


0 


80 


0 


0 




Hugh Hanbury, . 




700 


0 


0 


000 


0 


0 


4 


The Earl of Longford, 






700 


0 


0 


700 


0 


0 


5 








1,400 


0 


















535 


0 


0 


500 


0 


0 


5 








350 


0 


0 


350 








Anna Lowry, . 






100 


0 


0 










John J. Nugent, . 






250 


0 












Rev. T. A. Drought, 






350 


0 










5 


Rev. T. T. Gray, . 






220 


0 


















300 




















200 


0 












Joshua Cooper, 






300 


0 






































500 


0 












The Earl of Longford, 






1,100 
















450 


0 


0 


450 


0 


0 


5 








800 


0 


0 


640 














350 


0 


0 


70 


0 


0 


1 








100 


0 


0 








1 








500 


0 


0 


500 


0 


0 


5 








350 




















500 


0 


0 


500 




0 


5 








400 


0 


0 


180 


0 


0 


2 








200 


0 


0 
















250 


0 


0 


100 


0 


0 


2 


Robert Exham, 






350 















25 March, 1874. 
0 September, 1809. 
18 June, 1873. 



27 March, 1873. 
33 June, „ 

24 December, „ 

21 October, „ 

1!) December, „ 

17 



7 October, 1873. 



31 July, 1873. 
24 April, 1872. 
8 September, 1873. 
14 February, 1874. 
20 April, 1800. 
■3 February, 187.1. 
28 April, 1800. 
30 December, „ 

I 4 Febrbary, 1871. 

22 March, 

II July, 1873. 
30 December, „ 

0 March, 1874. 

23 „ „ 



; 0 April, 1872. 

5 September, 1871. 
23 March, 1860. 
5 July, 1872. 
1 November, 1800. 

10 May, 1872. 
12 August, 1873. 

11 March, „ 

10 October, „ 

10 September, 1800. 
2S May, 1873. 
19 March, 1874. 

4 June, „ 

0 .. „ 

22 October, „ 

28 February, „ 

9 December, 1873. 
10 „ 

21 March, 1874. 

0 » ». 



21 February, 1871. 
7 October, 1873. 
10 November, „ 

2 June, 18'7 1. 
10 July, 1872. 
17 May, 1873. 
17 September, „ 

20 November, „ 

2 September, „ 

10 December, „ 

0 February, 1874. 
26 September, 1873. 
4 March, „ 
17 December, „ 



S February, 1871. 
30 January, 1372. 
1 May, „ 

14 January, 1874. 
30 January, 1872. 
12 September, 1873. 
28 February, 1871. 

■ 16 October, 1873. 
25 January, 1872. 
1 December, 1878. 
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Appendix D. (D.) Schedule showing the Loans in progress, the Amount applied for, &c. — continued . 



Property 

Improvement 

Loans. 



County. 



Dublin — continued , 



Applicant. 



Every Kennedy, . 

Ditto, 

Tlie Hon. St. John Butler, 
H. S. B. Palliser, . 

Eliza Watson, 

The Hon. H. L. D. Rowley, 
John Addv, . 



Rev. J. Carbery and others, 
Thomas C. Wakefield, . 
Christopher Rynd, 

Ditto, 

The Marquis of Drogheda, 
Henry W. Yersclioyle, . 
The Duke of Leinster, . 
Ditto, 

Christopher Rynd, 

John La Touehe, . 

The Rev. P. Fitzpatrick, 
Thomas C. Wakefield, . 

B. Fitzpatrick, . 



Rev. N. Walsh' and others, 
Hon. J. C. Westerns, . 
Thomas L. Dames, 



Viscount Ashbroolc, 

Rev. A. Moore, 

Valentine Ryan, . 

Earl of rortarlington, 
Marquis of Lansdownc 
Henry A. R. Pigott, 
Viscount Gough, . 

George Thompson, 

Robert H. Stubber, 

The Marquis of Lansdovme, 
Ditto, 

The Earl of Portarlington, 



William T. E. Bookey, 
Sir J. Esmonds, Bart., 
Viscount Powerscourt, 
George T. Hanks, . 
Ditto, 

Richard B. Hudson, 
M. S. T. Dennis, . 
Viscount Powerscourt, 
M. C. Dennis, 

The Baron de Robeck, 
The Earl of Meath, 
The Earl of Carysfort, 
Charles W. Barton, 



N. G. Elliott, 

D. W. P. Beresford, 
Ditto, 

Henry Bruen, 

Ditto, 

Sarah L. Watson, . 
Robert Watson, 
Pauline M'Clintoek, 
P. T. Newton, 



Wexpobd, 



Thomas Boyd, . 

Ditto, 

Sir James Langrishe, Bart., 
J. T. Riddell, 

The Earl of Desert, 



Thomas Braddell, . 

Ditto, 

Charles 'Tottenham, 
Lord Templemore, 
George W. Maunsell, 
Samuel L. Abbott, 





Amount 

sanctioned. 


Amount 


No. of 
In- 

talments 

issued. 




£ 




d. 


£ s. 


d. 








0 


0 


120 0 


0 


1 








0 














0 


160 0 








220 


0 


0 


40 0 




1 






0 


0 


00 0 














110 0 


0 






150 


0 


0 


30 0 


0 


l 
























400 0 


0 


5 








0 


COO 0 


0 


3 










150 0 












0 


800 0 




4 










800 0 




4 








0 


1,600 0 


0 


3 








0 


3,500 0 




7 








0 






1 










65 0 




1 








0 


120 0 


0 












40 0 








250 


0 


0 


50 0 


0 


1 




400 


0 


0 


320 0 


0 


4 










000 0 


0 


4 




640 


0 


0 


120 0 


0 


1 






0 


0 


1,500 0 


0 


3 




400 


0 


0 


400 0 


0 


5 




850 


0 


0 


010 0 


0 


3 




500 


0 


0 


500 0 


0 






1,125 


0 


0 


900 0 


0 


4 




1,000 


0 


0 


9G0 0 


0 


3 




200 


0 


0 


160 0 


0 


4 




650 


0 


0 


300 0 


0 


3 




400 


0 


0 


240 0 


0 


3 




895 


0 


0 


175 0 


0 


1 




1,275 


0 


0 


250 0 


0 


1 




125 


0 


0 


25 0 


0 


1 




650 


0 


0 


050 0 


0 


5 




920 


0 


0 


180 0 


0 


1 




1,000 


0 


0 


1,000 0 


0 






200 


0 


0 


160 0 


0 


4 




200 


0 


0 


200 0 


0 


5 




280 


0 


0 


150 0 


0 


3 




280 


0 


0 


580 0 


0 


0 




2,000 


0 


0 


2,000 0 


0 


5 




020 


0 


0 


600 0 


0 


5 




855 


0 


0 


170 0 


0 


1 




1,000 


0 


0 


800 0 


0 


4 




1,270 


0 


0 


1,000 0 


0 


4 




COO 


0 


0 


130 0 


0 


1 




240 


0 


0 


240 0 


0 


0 




840 


0 


0 


600 0 


0 


5 




1,030 


0 


0 


1,030 0 


0 


6 . 




1,900 


0 


0 


1,520 0 


0 


4 




925 


0 


0 


555 0 


0 






1,000 


0 


0 


1,000 0 


0 


5 




810 


0 


0 


160 0 


0 


1 




1,050 


0 


0 


210 0 


0 


1 




2,030 


0 


0 


400 0 


0 


1 




375 


0 


0 


140 0 


0 


2 




500 


0 


0 


200 0 


0 


2 




600 


0 


0 


600 0 


0 


5 




350 


0 


0 


210 0 


0 


3 




200 


0 


0 


40 0 


0 


1 




200 


0 


.0 


• 200 0 


0 


6 




100 


0 


0 


100 0 


0 


5 




1,000 


0 


0 


600 0 


c 






1,000 


c 


0 


1,000 0 


c 


5 




500 


0 


0 


300 C 


c 


3 




200 


0 


0 


40 0 


0 


1 



7 July, 

7 May, 

0 Marcb, 



11 April, 1 

3 July, 1 

17 December, 



5 November, 1873. 
10 April, 1872. 

18 December, 1871, 

19 December, 1873. 

4 July, ,, 

15 March, 1871. 
3 January, 1874. 

19 March, „ 
24 December, 1873. 
15 January, 1874. 

20 February, „ 



17 September, 1873. 

21 December, I860. 
19 March, 1873. 
27 October, „ 

10 November, „ 

22 April, 1872. 
13 March, 1874. 
24 February, „ 
31 December, 1878. 

11 July, „ 

0 March, 1874. 
5 December, 1873. 
17 „ » 



15 August, 1873. 

22 April, 1888. 

22 October, 1873. . 

27 May, „ 

28 July, » 

1 September, „ 

23 June, » 

28 January, 1874. 

7 Marcb, ,, 



6 August, 1872. 
4 February, 1874. 
21 June, 1870. 
29 January, 1874. 
20 March, » 



26 March, 1873. 
7 February, ,» 

7 June, 1871. 
25 September, 1872. 

6 August, 1873. 
29 September, „ 
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(D.) Schedule showing the Loans in progress, the Amount applied for, &c. — continued. 



WESTERN DISTRICT. 



Charles Tottenham, 
Robert Ormo, 

Hugh M'Tcrnnn, 
Robert Thompson, 
E. H. Cooper, 

Ditto, 

Ditto, 

G. D. Meredith, 
Robert Onne, 

E. H. Cooper, 
Charles Tottenham, 



The National Building Company, 
Ditto, . . 

Lord Oranmore, . 

Sir R. L. Blosse, Bart, 

A. C. Lambert, 

George Browne, . 

Robert Staples, 

W. E. Rutledge, 

Harriett Gardiner, 

Dominick A. Browne, 

Charles Downing, 

William Orrae; 

Frederick T. Lewen, 

Stanhope W. F. Kenny, 

Ditto, 

Ditto, 

Edward S. Dale, . 

The Earl of Cavan, 

Charles Downing, 



John A. La Touche, 



Thomas W. Goff, . 

C. R. Chichester, . 

Henry T. Ferrall, . 

Ditto, 

Andrew S. Kirkwood, . 

Ditto, . . 

The O'Conor Don, 

Patrick Balfe, . . 

James Young, . . 

The Hon. L. H. King-Harman, 
Charles Hodson, . 

Henry Martin, . . 

H. S. Pakenham Mahon, 

Ditto, 



St. George Caulfield, 

Michael Rielly, 

Isabella Bodkin, . 

Patrick Balfe, 

A. C. Lambert, 

Thomas Eyre Lambert, 

C. T. Redington, . 

Bernard O’Flaherty, 

C. T. C. Vandeleur, 

Margaret Rossall, . 

John H. Blake, 

S. T. R. Donelan, . 

Ditto, 

John D. Mahon, . 

Robert R. Smyth, . 

James Galbraith, . 

Henry Hodgson, . 

Eleanor M. Redington, . 
George E. Burke, . 

H. J. Blake, . 

J. F. Y. Fitzgerald, 

John Blakeney, . 

Denis Deely, . • 

Bernard D. Kelly, 

R. J. Martin, 

YeneTable C. H. G. Burton, . 



sanctioned. 


Amount 

issued. 


No. of 
In- 
stalments 
issued. 


£ 


*. 


* 


£ 


a. 


d. 




350 


0 


0 


300 


0 


0 


5 


250 


0 


0 


100 


0 


0 


2 


225 


0 


0 


180 


0 


0 


4 


450 


0 


0 


360 


0 


0 


4 


1,000 


0 


0 


1,000 


0 


0 


5 


2,750 


0 


0 


1,000 


0 


0 


2 


0,190 


0 


0 


1,200 


0 


0 


3 


700 


0 


0 


700 


0 


0 


5 


375 


0 


0 


280 


0 


0 


4 


2,310 


0 


0 


920 


0 


0 


2 


500 


0 


0 


100 


0 


0 


1 


2,500 


0 


0 


2,500 


0 


0 


5 


500 


0 


0 


400 


0 


0 


4 


5,000 


0 


0 


5,000 


0 


0 


10 


700 


0 


0 


420 


6 


0 


3 


300 


0 


0 


180 


0 


0 


3 


1,450 


0 


0 


870 


0 


0 


3 


1,000 


0 


0 


1,000 


0 


0 


5 


400 


0 


0 


450 


0 


0 




000 


0 


0 


240 


0 


0 


2 


C70 


0 


0 


130 


0 


0 


1 


150 


0 


0 


120 


0 


0 


4 


260 


0 


0 


50 


0 


0 


1 


eoo 


0 


0 


240 


0 


0 


2 


450 


0 


0 


90 


0 


0 


1 


130 


0 


0 


25 


0 


0 


1 


250 


0 


0 


50 


0 


0 


1 


355 


0 


0 


70 


0 


0 


1 


1,000 


0 


0 


200 


0 


0 


1 


250 


0 


0 


50 


0 


0 


1 


700 


0 


0 


420 


0 


0 


3 


130 


0 


0 


100 


0 


0 


4 


2,250 


0 


0 


2,250 


0 


0 


5 


300 


0 


0 


240 


0 


0 




380 


0 


0 


380 


0 


0 


6 


710 


0 


0 


420 


0 


0 


3 


520 


0 


0 


620 


0 


0 


6 


COO 


0 


0 


480 


0 


0 


4 


975 


0 


0 


975 


0 


0 


5 


200 


0 


0 


80 


0 


0 




405 


0 


0 


240 


0 


0 




310 


0 


0 


60 


0 


0 




100 


0 


0 


20 


0 


0 


1 


250 


0 


0 


60 


0 


0 


1 


535 


0 


0 


100 


0 


0 




600 


0 


0 


600 


0 


0 


5 


270 


0 


0 


100 


0 


0 




460 


0 


0 


270 


0 


0 






0 


0 


440 


0 


0 


4 


145 


0 


0 


75 


0 


0 


3 


950 


0 


0 


380 


0 


0 






0 


0 


600 


0 


0 


5 


200 


0 


0 


200 


0 


0 


5 


250 


0 


0 


250 


0 


0 






0 


0 


580 


0 


0 




150 


0 


0 


90 


0 


0 




100 


0 


0 


100 


0 


0 




580 


0 


0 


110 


0 


0 




2,750 


0 


0 


2,500 


0 


0 


5 


320 


0 


0 


120 


0 


0 




1,000 


0 


0 


800 


0 


0 




675 


0 


0 


270 


0 


0 


2 




0 


0 


100 


0 


0 


1 


1,500 


0 


0 


600 


0 


0 


2 




0 


0 


160 


0 


0 






0 


0 


240 


0 


0 


6 


1,100 


0 


0 


440 


0 


0 


2 


1,100 


0 


0 


220 


0 


0 


1 


760 


0 


0 


450 


0 


0 


3 


1,100 


0 


0 


22C 


c 


0 


1 


2,365 


0 


0 


470 


0 


0 


1 



23 September, 1878. 



9 February „ 

6 April, 1872. 

7 January, 1874. 

11 April „ 

19 May, 1871. 
15 August, 1873. 
14 January, 1874. 
L7 September, 1873. 



12 January, 1872. 
21 November, 1878. 

11 June „ 

25 „ „ 

4 December „ 

12 September „ 

21 November. 1871. 
25 August, 1873. 

22 July, 1870. 
4 November, 1869. 

20 July, 1870. 
18 March, 

3 October, 

12 June, 

8 October, 

1 13 December, 1871. 
24 April, 1873. 
2 March, 1874. 

4 February „ 



1871. 
1873. 

1872. 

1873. 



Appendix D. 

Landed 

Property 

Improvement 

Loam. 
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Appendix D. 



Landed 

Property 

Improvement 

Loans. 



(D.) Schedule showing the Loans in progress, the Amount applied for, &c continued. 



County. 


Applicant. 


Amount 

sanctioned. 


Amount 

issued. 


No. of 
In- 
stalments 


CL«tE, . 


John C. Delmege, . 


£ s. d. 
300 0 0 


£ s. d. 
300 0 0 






Ditto, 


800 0 0 


480 0 0 






Pierce O'Brien, . 


245 0 0 


225 0 0 


5 




William Stacpoolo, .... 


1,080 0 0 


840 0 0 


4 




Joseph Hall, .... 


000 0 0 


500 0 0 






Thomas Keane, .... 


600 0 0 


120 0 0 


1 




Charles G. O'Callaghan, 


1,000 0 0 


1,000 0 0 


5 




William M. Molony, 


400 0 0 


240 0 0 


3 




John G. Martyn, .... 


000 0 0 


500 0 0 


5 




Ditto, 


800 0 0 


160 0 0 






Horace S. O'Brien, 


1,100 0 0 


060 0 0 


3 



Date of last Order 
to issue. 



[ uly, 1873. 
March, 1874. 
31 January, 1872! 
10 May, 1873. 
1 3 November, „ 
27 April, i860. 
13 November, 1978. 
13 February, „ 

2 January, 1874. 
21 November, 1873. 
17 February, 1874. 



-7 

'‘P 

'-S 



SOUTHERN DISTRICT. 



Daniel F. Gabbett, 

Ditto, 

William Gabbett, . 

A. M‘Nab, . 

E. W. O'Brien, 

Ormsby and Elizabeth Cox, 
Henry A. R. Pigott, 

Henry Maunsell, . 

Earl of Dunraven, . 

Earl of Limerick, . 

Dawson Wcstropp, 

E. L. Hunt. . 

A. R. Caulfield, . 

Peter M. Westropp, 
Rep.ofthelate Sir W. Barring! 
John C. Delmege, . 

The Knight ot Glin, 

Ditto, 

Ditto, 

Rev. R. Fitzgerald, 

Ditto, 

Lord Monteagle, . 

E. W. O’Brien, 

Ditto, . . . . 

Right Hon. William. Monsell, 
Lord Cloncurry, . . 

T. B. L. Stewart, . 

Edward Atkinson, . 

Richard Bateson, . 



George Massy Dawson, 
Ditto, 

William V. Stuart, 
George Lidwill, 

, Dudley Byrne, 

John Bayly, . 

J. R. Minnitt, 

J. J. Poe, 

J. De Burgh Dwyer, 
Robert C. Bowen, 
Stephen M. •Lanigi 
W. B. Smithwick, 
Edmond Murphy, 
Ellen O’Flanagan, . 
George Fox Grant, 
Thomas Donovan. 

F. H. Massy, . 



Patrick Walsh, 

William Clarke, 
Elizabeth M. Taylor, 
William Morris, 
Thomas Forrest, . 
Cornelius O'Connor, 

The Earl of Cork, . 

Sir George C. Colthurst, 
Ditto, 

William Smith, 

Richard Smith, 

James Hartstonge, 

John Power, . 

Usher Williamson, 
Nicholas P. Leader, 
Daniel C. Bastable, 
James M‘Murtrie, 

M. A. R. Becher, . 



350 


0 


0 


210 


0 


0 


3 


2,300 


0 


n 


450 


0 


0 


1 


500 


0 


0 


300 


0 


0 


3 


250 


0 


n 


200 


0 


0 




1,500 


0 


0 


000 


0 


0 




400 


0 


0 


400 


0 


0 




4,080 


0 


0 


1,500 


0 


0 


3 


120 


0 


0 


80 


0 


0 


0 


5,450 


0 


0 


4,500 


0 


0 


0 


350 


0 


0 


280 


0 


0 




4,000 


0 


0 


2,500 


0 


0 




360 


0 


0 


210 


0 


0 


3 


250 


0 


0 


250 


0 


0 




250 


0 


0 


200 


n 


0 




280 


0 


0 


250 


0 


0 


5 


1,200 


0 


0 


1,250 


0 


0 




1,060 


0 


0 


630 


n 


0 




500 


0 


0 


600 


0 


0 




700 


0 


0 


140 


0 


0 




1,000 


0 


0 


GOO 


0 


0 




1,200 


0 


0 


720 


0 


0 




800 


0 


0 


160 


0 


0 




400 


0 


0 


820 


0 


0 




400 


0 


0 


240 


0 


0 




395 


0 


0 


130 


0 


0 




ooo 


0 


0 


120 


0 


0 




250 


0 


0 


50 


0 






280 


0 


0 


100 


0 


0 




740 


0 


0 


145 


0 


0 


1 


450 


0 


0 


360 


0 


0 




650 


0 


0 


620 








450 


0 


0 


90 


0 


0 




200 


0 


0 


40 


0 






100 


0 


0 


80 


0 


0 




500 


0 


0 


200 


0 


0 




550 


0 


0 


330 


0 


0 




350 


0 


0 


140 


0 


0 




100 


0 


0 


20 


0 


0 




900 


0 


0 


720 


0 


0 




500 


0 


0 


100 


0 






250 


0 


0 


200 


0 


0 




250 


0 


0 


100 


0 


0 






0 


0 


SO 


0 






120 


0 


0 


120 








400 


0 


0 


80 


0 


0 




420 


0 


0 


80 


0 


0 


1 


100 


0 


0 


100 


0 


0 




1,000 


0 


0 


400 


0 


0 




340 


0 


0 


180 


0 


0 




100 


0 


0 


100 


0 


0 




000 


0 


0 


480 


0 


0 






0 


0 


150 


0 


0 




200 


0 


0 


200 


0 






2,000 


0 


0 


2,000 


0 


0 




650 


0 


0 


650 




0 




420 


0 


0 


80 


0 


0 




400 


0 


O' 


320 


0 


0 




200 


0 


0 


80 


0 


0 




500 


0 


0- 


300 


0 


0 




200 


0 


0 


120 


0 


0 




250 


0 


0- 


200 


0 


0 


4 


150 


0 


0 


30 


0 


0 


1 


200 


0 


0 


120 


0 




3 


210 


0 


0 


160 


0 


0 


4 



27 November, 1809. 

23 October, 1873. 

2 May, 1872. 
10 April, 1873. 
22 November, „ 

10 March, „ 

11 January, 1872. 
4 December, 1889. 

22 December, 1873. 

24 August, 1870. 
10 June, 1873. 

7 January, 1873. 
30 August, 1872. 
1 August, 1873. 
1 

30 May, 1871. 

3 April, 1873. 
21 August, „ 

13 October, 1870. 
20 November, 1873. 



25 June, 

14 July, 

4 March, 
24 January, 



27 March, 1874 
8 July, 1873. 

31 August, 1871. 
8 February, „ 

16 December, 1873. 
2 March, 1872. 
4 December, 1873. 
8 April, „ 

25 February, ,, 

17 January, „ 

C August, 1972. 

26 June, „ 

28 November, 1873. 

27 October, ,, 

29 



20 March, 1874. 



1 September, 1873. 

29 January, ,, 

28 January, 1870. 
81 December, 1873. 

22 January, 1874. 

30 July, 1873. 

23 June, 1868. 

31 January, 1873. 
11 December, „ 

29 November, 1870. 
14 January, 1873. 
21 March, 1871. 

2 January, 1873. 
29 August, 1871- 
13 November, 1873. 

23 May, 1872. 
8 November, 1873. 

24 September, 1872- 
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1873-74] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 



(D.) Schedule showing the Loans in progress, the Amount applied for, &c. — continued. 



— 


















No. of 






Applicant. 












In- 


j Date of last Order 


County. 




sanctioned. 


1 ”“ 4 




stolmonts 
to issue. 


to Issue. 








.t 


S . 


<1. 


£ 


s. 


d. 






Conx— continued , . 


J ames Byrne, 




200 


0 


0 


80 


0 


0 


3 


12 September, 1871. 






8 s 0 


0 


0 


880 






4 


15 December, ,, 




Robert U. T. Uniacke, . 




1,000 


0 


0 


800 


0 


0 


4 


10 September, 1873. 




0. W. T. Ponsonby, 




180 


0 


0 


105 


0 


0 


3 


17 April, 










0 




340 


0 


0 


4 


11 December, „ 








1,000 


0 


0 


1,800 


0 


0 


4 


4 Sentember, 1872. 








000 


0 


0 


120 


0 


0 


I 


12 „ .. 








040 


0 


0 


720 


0 


0 


4 


15 December, 1871. 
8 February, „ 




11. U. Bnyly, .... 




1,100 


0 


0 


090 


0 


0 


3 






000 


0 


0 


300 


0 


0 


3 


19 May, 1873. 




Richard T. Rye, . 




800 


0 


() 


380 


0 


0 


2 


10 




Sir George C. OolUiurat, Bart., 




1,200 


0 


0 


240 


0 


0 


1 


7 February „ 








2,000 


0 


0 


1,800 


0 


0 


3 


10 March, 1874. 








-100 


0 


0 


80 


0 


0 


L 


20 March, 1873. 








850 


0 


0 


010 




0 


3 


29 December, 1873. 




15. 15. Evans, 




100 


0 


0 


90 


0 


0 


3 


30 October, 187a. 




Rev. Richard Gibbings, . 




800 


0 


0 


300 


u 


0 


5 


22 January, 187.J. 




Daniel Ottley, 




800 


0 


0 


•300 


0 


0 


5 


28 November, 187;!. 




Sir George C. Coltliurst, Bart., 




2,000 


0 


0 


400 


0 




1 


23 May, „ 








000 


0 


n 


200 


0 


<> 


2 


11 December, „ 




Joshua Cooper, 




700 


0 


0 


700 


0 


0 


5 


1 October, „ 




Robert Reeves, 




800 




0 


880 


0 


0 




11 August, „ 




S. T. W. French, . 




100 


0 


0 


20 




0 


1 


12 




Viscount Midleton, 




280 


0 


0 


40 


0 


0 


1 


10 




Ditto, .... 




800 


0 


0 


380 


0 


0 




10 F ebruary, „ 








800 


0 


0 


180 


o' 


0 


3 


18 December, „ 




Sir Augustus R. Warren, Bart., 




1,030 


0 


0 


1,880 


0 


4 


81 November, „ 




Eugene Daly, 




200 


0 


0 


80 


0 


0 


2 


27 March, 1874. 

10 January, „ 




Joseph Hannan, . 




100 


0 


0 


60 


0 


0 


3 




Michael Moms. . 






0 


0 










27 February, „ 








1,000 


0 


0 


300 


0 


0 




6 October, 1873. 








405 


0 


0 


90 


0 


0 


1 


11 » » 








150 


0 


0 


30 


0 


0 


1 


10 November, „ 




H. B. Armstrong, . 




350 


0 


0 


70 


0 


0 


1 


1 December, „ 




Arthur Langford, . 




380 


0 


0 


70 


0 


0 


J 


13 February, 1874. 




Daniel Ottley, 




200 


0 


0 


40 


0 


0 


J 


5 March, „ 




John H. Bryan, 




200 


0 


0 


40 


0 


0 


1 


25 „ 


WiTERFOIUj, . 


George Fitzmaurioe, 




340 


0 


0 


325 


0 


0 


5 


15th May, 1872. 


Richard Kirk, 




000 


0 


0 


300 


0 


0 


3 


7 January, 1874. 


Kirby, . 


The Knight of Kerry, . 




4,000 


0 


0 


1,000 


0 


0 


2 


20 May, 1873. 






1,400 


0 


0 


1,120 


0 


0 


4 










500 


0 


0 


100 


0 


(1 


1 


29 October, 1872. 








1,000 


0 


0 


200 


0 


0 


1 


2 November, „ 








1,000 


0 


0 


400 


0 


0 




31 March, 1873. 








2,000 


0 


0 


400 


0 


0 


1 


5 July. 1872. 




Rev. George Fitzmaurioe, 




800 


0 


0 


80 


0 


0 


2 


1 August, 1873. 








1,800 


0 


0 


450 


0 


0 


1 


20 July, 1870. 








1,000 


0 


0 


1,000 




0 




16 December, 1873. 








200 


0 


o 


200 


0 


0 




10 January, 1874. 








400 


0 


0 


320 


0 


0 


-1 


15 May, 1873. 








300 


•0 


0 


300 


0 


0 




27 March, 1874. 




Sir R. Blennerhassett, Bart., . 




1,000 


0 


0 


200 


0 


0 




27 April, 1872. 








030 


0 


0 


120 


0 


0 


1 






Richard Mahony, . 




1,200 


0 


0 


1,200 


0 


Q 


5 


1 August, „ 








420 


0 


0 


320 




0 


4 


20 January, 1S74. 




The Marquis of Lansdowne, 




950 


0 


0 


700 


0 


0 


4 


23 June, 1873. 




Rev. George Browne, . 




1,300 


0 


0 


780 


0 


0 


3 


21 June, 1872. 




Thomas Sandes, . 




540 


0 


0 


500 


0 


0 


5 


13 September, 1871. 




Rev. Richard Fitzgerald, 




1,370 


0 


0 


270 


0 


0 


1 








1,835 


0 


0 


720 


0 


0 


2 


27 August, 1873. 








940 


0 


0 


540 


0 


0 


3 


20 August, ,, 








1,000 


0 


0 


1,000 


0 


0 


5 


10 June, 1869. 








8,000 


0 


0 


2,500 


0 


0 


5 


22 November, „ 




H. A. Herbert, 




1,680 


0 


0 


330 


0 


0 


l 


1 August, 1871. 








11,320 


0 


0 


500 


0 


0 


1 


29 September, 1873. 








270 


0 


0 


270 


0 


0 


0 


18 December, „ 
30 April, 1874. 




William C. Hickie, 




820 


0 


0 


720 


0 


0 


4 








800 


0 


0 


320 


0 


0 


2 


9 March, „ 




Lord Headley, 




270 


0 


0 


270 


0 


0 


0 


28 January, „ 








145 


0 


0 


25 




0 


1 


6 October, 1873. 




The Marquis of Lansdowne, . 




5,950 


0 


0 


1,000 


0 


0 


4 


21 January, 1874. 








640 


0 


0 


120 


0 


0 


1 


1.0 December, 1873. 




Sir John F. Godfrey, Bart., . 




300 


0 


0 


140 


0 




2 


23 March, 1974. 




Rev. J. F. Day, 




200 


0 


0 


40 


0 


0 


1 


20 „ 



Al'PENlWX D. 

Landed 

Property 

Improvement 



Office of Public Works, Dublin, 
1874. 



By order, 

E. Hornsby, Secretary. 
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